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Title  40 — Protection  of  Environment 

CHAPTER  I— ENVIRONMENTAL 
PROTECTION  AGENCY 
SUBCHAPTER  C-^IR  PROGRAMS 

PART  52— APPROVAL  AND  PROMULGA¬ 
TION  OF  IMPLEMENTATION  PLANS 

Approval  and  Disapproval  of  Compliance 
Schedules 

Section  110  of  the  Clean  Air  Act,  as 
amended,  and  the  implementing  regula¬ 
tions  in  40  CFR  part  51.  require  each 
State  to  submit  plans  which  provide  for 
the  implementation,  maintenance,  and 
enforcement  of  national  ambient  air 
quality  standards  throughout  the  State. 
These  implementation  plans  are  required 
to  contain  compliance  schedules  meeting 
the  requirements  of  §  51.15,  including 
the  requirement  that  any  compliance 
schedule  extending  over  a  period  of  more 
than  1  year  and  extending  beyond  Jan¬ 
uary  31.  1974,  contain  legally  enforce¬ 
able  increments  of  progress  (37  FR 
26310.  December  9,  1972).  A  compliance 
schedule  consists  of  dates  by  which  spec¬ 
ified  actions  are  to  be  taken  by  an  air 
pollution  source  toward  meeting  applica¬ 
ble  emission  limiting  regulations. 

Pursuant  to  §  51.15(a)  (2),  State's  were 
required  to  submit  compliance  schedules 
including  increments  of  progress  by  no 
later  than  February  15,  1973.  The  Clean 
Air  Act  provides  for  a  period  of  4  months 
for  review  and  approval  or  disapproval 
by  the  Administrator  of  any  submission 
by  a  State  of  any  portion  of  an  imple¬ 
mentation  plan.  If  the  Administrator 
disapproves  a  portion  of  an  implementa¬ 
tion  plan,  the  Administrator  is  directed 
to  promptly  prepare  and  propose  a  sub¬ 
stitute  portion. 

The  regulations  being  promulgated 
below  constitute  the  approvals  and  dis¬ 
approvals  of  the  compliance  schedules 
which  were  required  to  be  submitted  by 
February  15,  1973.  Also  included  in  this 
issue  of  the  Federal  Register,  beginning 
at  page  — ,  are  the  proposed  regulations 
to  substitute  for  compliance  schedules 
which  were  not  submitted  or  were  not 
approvable. 

With  certain  exceptions  discussed  in 
subsequent  paragraphs,  increments  of 
progress  were  required  for  all  regulations 
which  were  included  in  a  State’s  control 
strategy  for  the  attainment  and  main¬ 
tenance  of  national  ambient  air  quality 
standards  which  extended  for  over  1  year 
and  past  January  31,  1974.  The  incre¬ 
ments  of  progress  could  be  contained  in 
a  schedule  particularized  for  an  indivi¬ 
dual  source,  in  a  categorical  schedule,  or 
in  the  emission  control  regulation  itself. 
Where  the  emLssion  control  regulation 
contained  acceptable  increments,  no  sub¬ 
mission  of  individual  schedules  pursuant 
to  §  51.15(a)  (2)  was  required. 

For  certain  types  of  regulations,  there 
w’ere  no  meaningful  increments  of  prog¬ 
ress  and  thus  increments  were  found  not 


to  be  “practicable”  within  the  meaning 
of  §  51.15(c).  These  Included  regulations 
such  as  those  relating  to  small  sources  of 
sulfur  oxides  where  compliance  is  likely 
to  be  achieved  through  fuel  switching. 

Increments  of  progress  were  not  re¬ 
quired  for  visible  emission  limitation 
regulations  where  such  regulations  were 
not  used  in  the  control  strategy  for  at¬ 
tainment  and  maintenance  of  the  stand¬ 
ards  but  rather  were  included  in  satis¬ 
faction  of  the  requirement  of  §  51.19  for 
a  source  surveillance  system  for  detect¬ 
ing  violations  of  rules  and  regulations.  In 
these  cases,  increments  were  required  for 
companion  total  particulate  regulations. 

The  Administrator  determined  on 
May  31,  1972  (37  FR  10842) ,  that  a  num¬ 
ber  of  States  did  not  have  a  procedure 
for  obtaining  legally  enforceable  incre¬ 
ments  of  progress  in  compliance  sched¬ 
ules  for  submission  to  the  Administrator 
by  February  15,  1973.  In  these  cases,  the 
State's  implementation  plan  was  disap¬ 
proved  on  this  basis  and  subsequently, 
on  September  22,  1972  (37  FR  19829). 
October  28.  1972  (37  FR  23085),  and 
May  14, 1973  (38  FR  16896) ,  the  Adminis¬ 
trator  promulgated  compliance  schedules 
for  most  of  these  States.  Those  sched¬ 
ules  are  unaffected  by  the  following 
amendments.  Three  of  the  remaining 
States  (the  District  of  Columbia,  Idaho, 
and  New  York),  are  covered  by  the  regu¬ 
lations  being  proposed  in  this  issue  of  the 
Federal  Register.  Compliance  schedules 
for  the  remaining  States.  States  for 
which  a  Federal  emission  limitation  has 
been  proposed  but  not  yet  promulgated, 
will  be  adopted  after  promulgation  of  the 
emission  limitation. 

Many  States  submitted  compliance 
schedules  for  regulations  subject  to 
§  51.15(a)  (2)  after  the  February  15  date. 
To  the  maximum  extent  practicable,  such 
schedules  were  reviewed  and  approvals 
and  disapprovals  for  such  schedules  are 
included  in  this  promulgation.  Additional 
listings  of  compliance  schedule  approvals 
and  disapprovals  will  be  published  at  a 
later  date.  In  addition,  approvals  and 
di.sapprovals  for  compliance  schedules 
submitted  as  plan  revisions  and  covered 
by  regulations  not  subject  to  §  51.15(a) 
(2) ,  i.e.,  regulations  with  final  compliance 
dates  on  or  before  January  31,  1974,  will 
be  published  in  subsequent  issues  of  the 
Federal  Register. 

Only  six  States  officially  submitted 
compliance  schedules  for  §  51.15(a)  (2) 
regulations  in  time  for  inclusion  in  this 
document.  In  North  Carolina,  schedules 
were  submitted  for  all  sources  for  which 
they  were  required  and  all  such  schedules 
are  approved.  Two  other  States,  New 
Hampshire  and  Rhode  Island,  also  sub¬ 
mitted  schedules  for  all  sources  for  which 
they  were  required.  However,  one  sched¬ 
ule  in  New  Hampshire  and  all  four  in 
Rhode  Island  are  disapproved  because 
there  is  a  serious  question  about  their 
legal  enforceability.  Should  subsequent 


clarification  indicate  that  any  of  these 
schedules  is  legally  enforceable,  the  dis¬ 
approval  of  that  schedule  (and  any  fed¬ 
erally-promulgated  substitute  schedule) 
will  be  revoked.  In  South  Carolina,  all 
schedules  which  were  submitted  are  ap¬ 
proved.  However,  the  implementation 
plan  for  South  Carolina  is  still  deficient 
since  schedules  have  not  yet  been  sub¬ 
mitted  for  all  sources  for  which  they  are 
required.  In  two  States.  Tennessee  and 
Washington,  some  of  the  schedules  are 
approved  but  others  are  disapproved, 
either  for  not  being  as  expeditious  as 
practicable  as  required  by  §  51.15(b)  (1) 
or  for  not  containing  the  increments  of 
progress  required  by  §  51.15(c). 

The  regulations  promulgated  below 
also  contain  general  disapprovals  for 
those  12  States  which  failed  to  submit 
any  of  the  required  schedules.  These 
States  are  Alaska.  Colorado,  Florida, 
Idaho,  Illinois,  Kentucky,  Maryland, 
Michigan,  New  York,  Oregon,  West  Vir¬ 
ginia,  and  Wisconsin.  Greater  detail  on 
the  regulations  and  types  of  sources  af¬ 
fected  is  contained  in  the  proposed  rule- 
making  for  these  States  in  this  issue  of 
the  Federal  Register. 

Plan  disapprovals  are  not  being  pro¬ 
mulgated  for  Guam  and  Oklahoma  due 
to  special  circumstances  with  respect 
to  those  two  States.  In  the  case  of  Guam, 
the  implemoitation  plan  as  a  whole  has 
been  found  to  be  substantially  inadequate 
to  attsdn  and  maintain  the  national  am¬ 
bient  air  quality  standards  and  the  Gov¬ 
ernor  has  been  so  notified  pursuant  to 
section  110(a)(2)(H)  of  the  Clean  Air 
Act.  A  new  plan  must  be  submitted  by 
no  later  than  July  31,  1973.  Therefore, 
any  further  Federal  action  with  respect 
to  Guam  is  being  deferred  imtil  the  re¬ 
vised  plan  is  submitted. 

Wito  respect  to  Oklahoma,  there  is 
only  one  regulation  involved  (regulation 
16.32)  and,  at  this  time,  there  are  no 
sources  in  the  State  subject  to  this  regu¬ 
lation.  Under  these  circumstances,  no 
disapproval  is  being  published  at  this 
time.  If  in  the  future  a  source  requests 
a  construction  permit  and  such  source, 
when  constructed,  would  be  subject  to 
State  regulation  16.32,  a  schedule  meet¬ 
ing  the  requirements  of  §  51.15  will  be 
established  for  that  source. 

Where  individual  compliance  schedules 
are  approved  or  disapproved,  the  indi¬ 
vidual  schedules  are  included  by  refer- 
«ice  only.  In  addition,  since  the  large 
number  of  compliance  schedules  pre¬ 
cludes  setting  forth  detailed  reasons  for 
approval  or  disapproval  of  individual 
schedules  in  this  Federal  Register,  an 
evaluation  repwi;  has  been  prepared  for 
the  compliance  schedules.  Copies  of  the 
evaluation  reports,  of  the  State  imple¬ 
mentation  plan,  and  of  any  compliance 
schedule  approved  or  disapproved  below, 
are  available  for  public  inspection  in  the 
appropriate  regional  office  at  the  address 
listed: 
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(c)  The  compliance  schedules  for  the  sources  identified  below  are  disapproved 
(d)  The  compliance  schedules  for  the  sources  identified  below  are  disapproved  as  not  meeting  the  requirements  of  §  51.15  of  this  chapter.  All  regulations  cited 
as  not  meeting  the  requirements  of  §51.15  of  this  chapter.  All  regulations  cited  are  contained  in  the  Washington  Administrative  Code  (WAC),  title  18,  unless 

are  air  pollution  control  regulations  of  the  State  or  those  of  a  local  air  pollution  otherwise  noted, 

control  agency  as  noted. 
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Soiim 


Location  Regulation  Date  of 

involved  adoption 


Crown  Zellerbach  Co _ _ 

ITT  Rayonler,  Inc _ 

Weyerhaeuser  Co _ 

Do . 

ITT  Rayonier,  Inc . . 

Weyerhaeuser  Co _ 

Scott  Paper  Co _ 

Crown  Zellerbach  Corp - 

Weyerhaeuser  Co _ 

St.  Regis  Paper  Co _ 

Weyerliaeuser  Co - - 

Longview  Fibre  Co.... _ 

Crown  Zellerbacli  Corp - 

Boise  Cascade  Papers . . . 

Reynolds  Metal  Co - 

Alutninum  Co.  of  America _ 

Do . 

Kaiser  Aluminum  &  Chemical  Corp. 
Texaco  Oil  Refinery . 

Lehigh  Cement  Co . . . 


CanuB . WAC  18-38-030 

Port  Angeles _ WAC  18-38-030 

Longview . WAC  18-38-030 

Cosmopolis _ WAC  18-38-030 

Hoquiam . W'AC  18-38  030 

Everett . WAC  18-38  030 

. do .  WAC  18-38-030 

Port  Townsend-  WAC  18-Ai-030 

Everett . WAC  18-30-030 

Tacoma .  WAC  18-36-030 

Longview . WAC  18-3(>-O30 

. do .  WAC  18-36-030 

Camas .  WAC  18-36-030 

Wallula . WAC  18-36  030 

Longview . .  WAC  18-520M 

Wenatchee .  WAC  18-52-030 

Vancouver . WAC  18-52-030 

Mead .  WAC  18-52-030 

Anacurtes _  NWAPA  2.12 

A(l)/E 

Metaline  Falls...  WAC  18-04-040/060 


Dec.  18,1972 
Do. 

Do. 

1)0. 

Do. 

Feb.  9, 1973 
Do. 

Dec.  18,1972 
Do. 

1)0. 

Do. 

Do. 

1)0. 

Do. 

Do. 

1)0. 

Do. 

Jan.  22,1973 
Feb.  9, 1973 

Do. 


Subpart  XX — West  Virginia 

28.  Secticm  52.2522  is  revised  to  read 
as  follows: 

§  52.2522  Approval  status. 

With  the  exceptions  set  forth  below 
in  this  subpart,  the  Administrator  ap¬ 
proves  West  Virginfci’s  plaui  for  the  at¬ 
tainment  and  maintenance  of  the 
national  standards. 

29.  A  new  $  52.2524  is  added  as 
follows: 

§  52.2524  Compliance  schedules. 

(a)  nie  requirements  of  §  51.15(c)  of 


this  chapter  are  not  met  since  compliance 
schedules  with  adequate  increments  of 
progress  have  not  been  submitted  for 
every  source  for  which  they  are  required. 

Subpart  YY — ^Wisconsin 

30.  A  new  §  52.2578  is  added  as 
follows: 

§  52.2578  Compliance  schedules. 

(a)  The  requirements  of  §  51.15(c)  of 
this  chapter  are  not  met  since  compliance 
schedules  with  adequate  increments  of 
progress  have  not  been  submitted  for 
every  source  for  which  they  are  required. 

(FB  Doc.73-11938  Filed  6-19-73:8:45  am) 
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ENVIRONMENTAL  PROTECTION 
AGENCY 
[  40  CFR,  Part  52  ] 

APPROVAL  AND  PROMULGATION  OF 
STATE  IMPLEMENTATION  PLANS 

Compliance  Schedules 

Environmental  Protection  Agency  reg¬ 
ulations  In  40  CFR,  pt.  51  required  States 
to  submit  certain  compliance  schedules 
by  February  15,  1973,  as  part  of  the  re¬ 
quirements  for  completion  of  State  im¬ 
plementation  plans  for  the  attainment 
and  maintenance  of  national  ambient 
air  quality  standards  under  section  110 
of  the  Clean  Air  Act.  Compliance  sched¬ 
ules  establish  a  date  or  dates  for  the 
completion  of  specified  actions  toward 
compliance  with  applicable  emission 
control  regrilations.  Compliance  sched¬ 
ules  establishing  adequate  increments  of 
progress  were  required  to  be  submitted 
by  February  15  where  the  final  date  for 
compliance,  as  previously  approved  or 
promulgated  in  the  plan,  is  later  than 
January  31,  1974,  and  the  schedule  ex¬ 
tends  for  more  than  1  year  from  the 
date  of  its  adoption. 

The  Administrator  is  required  by  sec¬ 
tion  110  of  the  act  to  approve  or  dis¬ 
approve  any  portion  of  an  imi^ementa- 
tiwi  plan  submitted  by  a  State  within  4 
months  of  its  submittal.  Where  the  Ad¬ 
ministrator  determines  that  a  State  plan 
or  portion  thereof  does  not  meet  the  re¬ 
quirements  of  the  act  and  40  CFR,  pt.  51, 
he  is  directed  by  section  110(c)  of  the 
act  to  propose  and  subsequently  promul¬ 
gate  regulaticms  setting  forth  a  substi¬ 
tute  implementation  plan  or  portion 
thereof. 

Included  in  this  issue  of  the  Federal 
Register,  beginning  on  page  16144,  are 
the  approvals  and  disapprovals  relating 
to  the  compliance  schedules  which  were 
required  to  be  submitted  by  February  15, 
1973.  Set  forth  below  are  substitute  reg¬ 
ulations  proposed  to  correct  deficiencies 
where  the  compliance  schedule  portions 
of  Implementation  plans  were  dis¬ 
approved. 

In  most  cases,  the  proposed  schedules 
are  categorical  in  nature,  covering  all 
sources  subject  to  a  particular  regula¬ 
tion.  TTie  schedules  are  consistent  with 
the  previously  approved  or  promulgated 
final  compliance  dates  and  ambient  air 
quality  attainment  dates  in  the  plan  and 
they  generally  are  based  upon  informa¬ 
tion  provided  by  the  State  affected  and 
other  technical  data  available  to  the 
Administrator.  The  increments  of  prog¬ 
ress  generally  are  those  which  are  speci¬ 
fied  in  §§  51.15(c)  and  51. Kq)  as  being 
required. 

To  provide  for  unusual  circumstances, 
the  categorical  schedules  allow  a  source 
to  submit  an  alternative  schedule  which, 
if  approved  by  the  Administrator,  would 
supersede  the  categorical  schedule  as  to 
that  source.  Similarly,  the  promulgation 
of  a  categorical  schedule  would  not  pre¬ 
clude  the  Administrator  from  adopting  a 
different  schedule  for  any  source  where 
the  application  of  the  categorical  sched¬ 
ule  fails  to  satisfy  the  requirements  of 
§  51.15  (b)  and  (c). 


In  a  few  instances,  in  New  Hampshire, 
and  Rhode  Island,  individual  schedules 
are  being  proposed  for  specified  sources 
rather  than  categorical  schedules.  These 
schedules  are  identical  to  those  ad<H>ted 
by  the  respective  States  and,  as  ex¬ 
plained  in  the  preamble  to  the  approval/ 
disapproval  relations,  they  are  being 
proposed  only  because  it  appears  that 
the  State  schedules  are  not  legally  en¬ 
forceable.  Copies  of  proposed  individual 
schedules  are  available  for  public  inspec¬ 
tion  at  the  regional  office  for  region  I  in 
Boston  at  the  address  given  below. 

Many  of  the  regulations  for  which 
schedules  are  being  proposed  relate  to 
sulfur  oxides  emissions  from  fuel-burn¬ 
ing  operations.  States  with  such  regula¬ 
tions  covered  by  these  proposals  are 
Colorado,  District  of  Columbia,  Florida, 
Illinois,  Kentucky,  Maryland,  Michigan, 
New  York,  South  CJarolfaia,  and  West 
Virginia.  In  these  cases,  the  proposed 
regulation  is  limited  to  fuel-burning 
facilities  of  more  than  250  million  Btu 
per  hour  heat  input,  even  though  the 
emission  limitation  may  be  applicable  to 
smaller  sources  as  well.  This  in  no  way 
relieves  smaller  sources  of  the  require¬ 
ment  to  comply  with  the  emissltm  limi¬ 
tation  by  the  prescribed  compliance 
date.  It  merely  reflects  the  judgment 
that  increments  of  progress  are  mean¬ 
ingful  and  practicable  cmly  for  sources 
which  might  elect  to  Install  stack  gas 
desulfurization  devices  or  for  large 
sources  which  need  to  make  arrange¬ 
ments  for  the  procurement  of  low-sulfur 
fuel  well  in  advance  of  the  final  com¬ 
pliance  date.  Sources  of  approximately 
250  million  Btu  per  hour  heat  input 
are  the  smallest  soiu-ces  for  which  either 
of  these  criteria  might  be  met. 

The  schedules  relating  to  sulfur  oxides 
emissions  from  fuel-burning  sources 
would  require  each  source  to  notify  the 
Administrator  whether  it  intends  to  meet 
the  applicable  emission  limitation 
through  stack  gas  desulfurization  or 
fuel-switching.  If  the  source  elects  to  use 
stack  gas  desulfurization,  a  schedule  is 
specified  for  the  installation  of  necessary 
control  equipment.  If  the  source  elects 
to  meet  the  emission  limitation  by  fuel¬ 
switching,  a  schedule  is  specified  for  con¬ 
tracting  for  delivery  of  low-sulfur  fuel 
and  for  making  any  boiler  modifications, 
if  necessary.  In  this  regard,  it  should  be 
noted  that  a  contract  to  provide  fuel  on 
an  “as-available”  basis  will  not  satisfy 
the  requirements  for  contracting. 

It  should  be  noted  that,  for  the  State 
of  Michigan,  a  compliance  schedule  for 
sources  of  sulfur  oxides  was  promulgated 
on  (Dctober  28,  1972  (37  PR  23089),  That 
schedule,  which  is  unaffected  by  this 
proposal,  only  covers  sources  in  priority 
I  and  priority  n  air  quality  control  re¬ 
gions.  The  schedule  proposed  below  would 
apply  only  to  soiu’ces  in  priority  HI  air 
quality  control  regions. 

Other  major  source  categories  for 
which  regulations  are  being  proposed  are 
as  follows; 

New  Hampshire:  Pulp  and  paper  manufac¬ 
turing. 

Rhode  Island :  Inclnerat<m. 

New  York:  Ck>ke  ovens,  petrc^eum  refineries. 


West  Virginia:  Process  SO2  sources,  sulfuric 
acid  plants,  process  so\irces. 

West  Virginia:  Kraft  pulp  mills,  Portland 
cement  plants,  sulfur  recovery  plants. 
South  Carolina:  Sulfuric  acid  plants,  asphalt 
plants,  pulp  and  paper  manufacturing,  pri¬ 
mary  and  secondary  metals  plants,  Port¬ 
land  cement  plants,  cotton  gins. 
Tennessee: 

Knox  County:  nonprocess  sources,  process 
sources,  incinerators,  gasoline  storage 
tanks. 

Memphis :  Shelby  County :  SO2  sovuces. 
Hamilton  County:  Process  sources,  all  SO2 
sources. 

Illinois:  Coke  manufacturing  processes,  corn 
wet  milling  processes,  fuel  combustion 
emission  sources. 

Wisconsin:  Gasoline  storage  tanks  and  other 
hydrocarbon  sources. 

Colorado:  Process  SO-  sources. 

Alaska:  Incinerators,  pulp  mills.  Industrial 
processes. 

Washington:  Process  sources,  all  sources  of 
SO-,  kraft  pulp  mills,  sulfite  pulp  mills, 
primary  aluminum  plants,  petroleum  re¬ 
fineries,  Incinerators. 

Idaho:  Kraft  pulp  mills,  sulfuric  acid  plants. 
Oregon:  Sulfite  pulp  mills,  kraft  pulp  mills, 
primary  aluminum  plants,  ferronlckel 
plants,  gasoline  storage  tanks. 

For  five  of  the  States  covered  by  this 
proposal,  a  different  compliance  sched¬ 
ule  had  been  proposed  previously.  These 
States  are  Washington  (June  14,  1972, 
37  FR  11846),  Idaho  (July  27,  1972,  37 
FR  15098),  New  York  (Sept.  22,  1972, 
37  FR  19836),  the  District  of  Colum¬ 
bia  (Sept.  22,  1972,  37  FR  19835),  and 
Tennessee  (May  10,  1973,  38  FR 

12238).  The  proposals  set  forth  be¬ 
low  supersede  the  earlier  proposals  for 
Washington,  New  York,  and  the  District 
of  Columbia,  and  those  earlier  proposals 
are  withdrawn.  The  proposal  below  also 
supersedes  the  earlier  proposed  schedule 
in  §  52.677  for  Idaho,  except  to  the  ex¬ 
tent  that  such  schedule  applies  to  sources 
subject  to  §  52.676(b).  The  earlier  Ten¬ 
nessee  proposed  schedule  is  not  affected 
by  this  proposal.  Further,  no  other  com¬ 
pliance  schedule  approved,  adopted,  or 
proposed  by  the  Administrator  is  af¬ 
fected  by  this  notice  of  proposed 
rulemaking. 

The  proposal  of  these  schedules  does 
not  affect  the  ability  of  States  to  develop 
schedules  for  any  or  all  sources  covered 
by  the  schedules  proposed  herein.  In 
fact,  they  are  encouraged  to  do  so.  If  a 
State  submits  approvable  schedules  for 
all  sources  before  the  final  promulgation 
of  the  Federal  schedule,  the  State  sched¬ 
ules  will  be  approved  and  the  Federal 
proposal  withdrawn.  After  promulgation 
of  a  Federal  schedule,  any  schedule  sub¬ 
mitted  by  the  State  and  approved  by  the 
Administrator  will  supersede  the  cate¬ 
gorical  schedule  for  the  affected  source 
or  sources. 

Public  hearings  will  be  held  on  all 
proposed  compliance  schedules  in  order 
to  provide  the  general  public  the  fullest 
opportunity  to  comment.  Public  hearings 
will  be  held  in  accordance  with  the  no¬ 
tice  of  public  hearings  published  in  this 
issue  of  the  Federal  Register  and  at  the 
dates,  times,  and  places  specified  therein. 

Interested  persons  may  also  participate 
in  this  rulemaking  by  sutoiitting  written 
commoits  in  triplicate  to  the  appropriate 
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regrional  ofiBce  at  the  address  listed  below. 
All  comments  received  <m  or  before 
July  20,  1973,  will  be  considered.  Receipt 
of  comments  will  be  acknowledged,  but 
substantive  responses  to  individual  com¬ 
ments  will  not  be  provided.  All  comments 
received,  as  well  as  copies  of  the  appli¬ 
cable  implementation  plan,  will  be  avail¬ 
able  for  inspection  during  normal  busi¬ 
ness  hours  at  the  appropriate  regional 
office. 

Addresses  of  the  regicmal  offices,  and 
the  States  covered  by  each  region,  are  as 
follows; 


R4>gion 

Address 

States  covered  by 
proposal 

I . 

John  F.  Kennedy, 
Federal  Bide., 
Boston.  Mass. 

(12303.  Attention: 

Mr.  John 

Bramblett. 

New  Hampshire 
and  Rh(^e  Island. 

n . 

36  Federal  Plara. 

New  York,  N.Y. 
10007.  Attention: 

Mr.  Gus  Bennett. 

New  York. 

in . 

Sixth  and  Walnut 

Sts..  Curtis  Bldg., 
Philadelphia,  Pa. 
19106.  Attention: 

Mr.  William  Riley. 

District  of  Columbia, 
Maryland,  and 

West  Virginia. 

IV . 

1421  Peachtree  St. 

NE.,  Atlanta.  Oa. 
30309.  Attention: 

Mr.  Paul  Traina. 

Florida,  Kentucky, 
South  Carolina, 
and  Tennessee. 

1  North  Wacker  Dr.. 
Chicago.  Ill.  60606. 
•Attention: 

Mr.  David  Kee, 

Mr.  Ronald  Ganim, 
Mr.  Gabriel 
Steinberg. 

Illinois,  Wisconsin, 
and  Michigan. 

VIII . 

,  Lincoln  Tower,  1860 
Lincoln  St., 

Denver.  Colo. 

80203.  Attention: 

-Mr.  Leonard 
Campbell. 

Colorado. 

X . 

.  l'2(io  Sixth  Ave.. 
Seattle,  Wash. 

98101.  Attention: 

Mr.  Mark  Stutsman, 
Mr.  Peter 
Odabashian. 

Alaska,  Oregon, 
Idaho,  and 
Washington. 

(Sec.  110  of  the  Clean  Air  Act,  as  amended, 
42  UB.C.  1857C-5.) 


Dated  June  12, 1973. 

Robert  W.  Fri, 
Acting  Administrator. 

It  is  proposed  to  amend  part  52  of 
chapter  I,  title  40  of  the  Code  of  Federal 
Regulations  as  follows: 

Subpart  C — ^Alaska 

1.  Section  52.84  is  amended  by  adding 
a  new  paragraph  (b),  as  follows: 

§  52.84  Compliance  schedules. 

(b)  Federal  compliance  schedules. — 

(1)  Except  as  provided  in  subparagraph 
(10)  of  this  paragraph,  the  owner  or  op¬ 
erator  of  any  incinerator  subject  to  the 
following  emission-limiting  regulation 
shall  comply  with  the  compliance  sched¬ 
ule  in  subparagraph  (2)  of  this  para¬ 
graph:  Alaska  Administrative  Code,  Title 
18,  §  50.040  (appendix  1,  section  HI,  of 
the  Alaska  Implementation  Plan) . 

(2)  Compliance  schedule  for  incinera¬ 
tors. 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 


compliance  with  the  applicable  regula¬ 
tions. 

(ii)  October  29,  1973. — ^Negotiate  and 
sign  all  necessary  contracts  for  emission- 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  August  5,  1974. — Complete  onsite 
construction  or  installation  of  emission- 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  September  2, 1974. — Achieve  com¬ 
pliance  with  applicable  regulations. 

(V)  If  a  ijerformance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  September  2,  1974. 
Ten  days  prior  to  such  a  test,  notice  must 
be  given  to  the  Administrator  to  afford 
him  the  opiwrtunity  to  have  an  observer 
present. 

(Vi)  Five  days  after  the  deadline  for 
completing'  incremraits  in  subdivisions 

(ii),  (iii),  and  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(3)  Except  as  provided  in  subpara¬ 
graph  (10)  of  this  paragraph,  the  owner 
or  operator  of  any  pulpmill  subject  to  the 
following  emission-limiting  regulation 
and  permit  regulation  in  the  Alaska  Im¬ 
plementation  Plan  shall  comply  with 
the  compliance  schedules  in  subpara- 
grraphs  (4),  (5),  and  (6)  of  this  para¬ 
graph:  Alaska  Administrative  Code,  Title 
18,  1  50.060(a)(1)  (sulfur  oxides)  and 

(2)  (particulate  matter),  §  50.120(a) 
(permits)  (appendix,  section  IH,  1,  of  the 
Alaska  Implementation  Plan) . 

(4)  Any  owner  or  operator  of  a  recov¬ 
ery  system  or  other  source  within  a  pulp- 
mill  subject  to  the  sulfur  oxide  emission 
limitation  of  subparagraph  (3)  who 
elects  to  utilize  a  process  modification 
not  requiring  installation  of  additicmal 
control  equipment  shall  be  subject  to  the 
following  compliance  schedule: 

(i)  September  3.  1973. — Notify  the 
Administrator  of  the  intent  to  utilize  a 
process  modification. 

(ii)  November  16,  1973. — Negotiate 
contract  for  achieving  desired  modifica¬ 
tion. 

(iii)  July  1, 1974. — Achieve  compliance 
with  the  applicable  regulations,  and  cer¬ 
tify  such  compliance  to  the  Administra¬ 
tor. 

(iv)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  Mwn- 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1974.  Trai 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(5)  Any  owner  or  operator  of  a  re¬ 
covery  system  or  other  source  within  a 
pulpmill  subject  to  the  sulfur  oxide  emis¬ 
sion  limitation  of  subparagraph  (3)  who 
elects  to  utilize  a  control  system  requir¬ 
ing  installation  of  additional  control 
equipment  shall  be  subject  to  the  follow¬ 
ing  compliance  schedule: 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  soiu*ce  to  achieve 


compliance  with  the  applicable  regula¬ 
tions. 

(ii)  January  20,  1974. — Negotiate  and 
sign  all  necessary  contracts  for  emission- 
control  systems,  or  issue  orders  for  the 
purchase  of  component  parts  to  accom¬ 
plish  emission  control. 

(iii)  December  31,  1974. — Complete 
onsite  construction  or  instsillation  of 
emission  control  equipment. 

(iv)  July  1. 1975. — Achieve  compliance 
with  the  applicable  regulations. 

(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  beai  achieved,  such  a  test 
must  be  completed  by  July  1,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(Vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii),  (iii),  and  (iv)  in  this  sul^iaragraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(6)  Any  owner  or  operator  of  a  re¬ 
covery  system  or  other  source  within  a 
pulpmill  subject  to  the  particulate  mat¬ 
ter  emission  limitation  of  subparagraph 

(3)  of  this  paragraph  shall  be  subject  to 
the  folowlng  compliance  schedule: 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  January  1,  1974. — Negotiate  and 
sign  all  necessary  contracts  for  emission- 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  April  1,  1975. — Complete  onsite 
construction  or  installation  of  emission- 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  July  1, 1975. — Achieve  compliance 
with  the  applicable  regulations. 

(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(vi)  F^ve  days  after  the  deadline  for 
completing  increments  in  subdivisitms 
(ii),  (iii),  and  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(7)  Except  as  provided  in  subpara¬ 
graph  (10)  of  this  paragraph,  the  owner 
or  operator  of  any  industrial  process  or 
fuel-biu-ning  equipment  subject  to  the 
following  emission-limiting  regulation 
and  permit  regulation  in  the  Alaska  Im¬ 
plementation  Plan  shall  comply  with  the 
compliance  schedules  in  subparagraphs 

(8)  and  (9)  of  this  paragraph:  Alaska 
Administrative  Code,  title  18,  §  50.050 
(industrial  processes  and  fuel-burning 
equipment)  and  S  50.120  (a)  and  (c) 
(permits),  (appendix,  section  m,  1,  of 
the  Alaska  Implementation  Plan) . 

(8)  Compliance  schedule  for  industrial 
processes  or  fuel-burning  equipment  ex¬ 
cept  woodwaste  boilers. 
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(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(il)  December  18, 1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission- 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com- 
pondent  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  May  31,  1975. — Complete  onsite 
construction  or  installation  of  emission- 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  July  1, 1975. — Achieve  compliance 
with  the  applicable  regulations. 

(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 

(ii),  (iii),  and  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(9)  Compliance  schedule  for  wood- 
waste  boilers. 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  January  20,  1974. — ^Negotiate  and 
sign  all  necessary  contracts  for  emission- 
control  systems  or  process  modification, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(ill)  December  31,1974. — Complete  on¬ 
site  construction  or  installation  of  emis¬ 
sion-control  equipment  or  process  modi¬ 
fication. 

(iv)  JuJy  1,  1975. — Achieve  compliance 
with  the  applicable  regulations. 

(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportimity  to  have  an  observer 
present. 

(vl)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii),  (iii),  and  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(10)  Subparagraphs  (1)  through  (9)  of 
this  paragraph  shall  not  apply: 

(i)  To  a  source  which  is  presently  in 
compliance  with  applicable  regulations 
and  which  has  certified  such  compliance 
to  the  Administrator  by  September  15, 
1973.  The  Administrator  may  request 
whatever  supporting  information  he  con¬ 
siders  necessary  for  proper  certification. 

(11)  To  a  source  for  which  a  compliance 
schedule  is  adopted  by  the  State  and  ap¬ 
proved  by  the  Administrator. 

(iii)  To  a  source  whose  owner  or  op¬ 
erator  submits  to  the  Administrator,  by 


September  15,  1973,  a  prop>osed  alterna¬ 
tive  schedule.  No  such  sch^ule  may  pro¬ 
vide  for  compliance  after  the  final  com¬ 
pliance  date  in  the  applicable  emission 
regulation.  If  promulgated  by  the  Ad¬ 
ministrator,  such  schedule  shall  satisfy 
the  requirements  of  this  paragraph  for 
the  affected  source. 

(11)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  pro¬ 
mulgating  a  separate  schedule  for  any 
source  to  which  the  application  of  the 
compliance  schedules  in  subparagraphs 

(2),  (4),  (5),  (6),  (8),  and  (9)  of  this 
paragraph  fails  to  satisfy  the  require¬ 
ments  of  §  51.15  (b)  and  (c)  of  this 
chapter. 

Subpart  G — Colorado 

2.  Section  52.327  is  amended  by  add¬ 
ing  a  new  paragraph  (b) ,  as  follows : 

§  52.327  Compliance  schedules. 

•  *  •  *  • 

(b)  Federal  compliance  schedules. — 
(1)  The  owner  or  oi>erator  of  any  fuel- 
burning  equipment  subject  to  the  re¬ 
quirements  of  regulation  1,  §  III.B.3,  shall 
notify  the  Administrator,  no  later  than 
September  15, 1973,  of  his  intent  to  utilize 
either  low-sulfur  fuel  or  stack-gas  desul¬ 
furization  to  meet  these  requirements. 

(2)  The  owner  or  operator  of  any 
equipment,  other  than  fuel-burning 
equipment,  subject  to  the  requirements  of 
regulation  1,  §  ni.B.3,  shall  comply  with 
the  schedule  prescribed  in  subparagraph 
(4)  of  this  paragraph. 

(3)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 
(1)  of  this  paragraph  who  elects  to  utilize 
low-sulfur  fuel  shall  be  subject  to  the 
following  compliance  schedule: 

(i)  October  15.  1973. — Submit  to  the 
Administrator  a  projection  of  the  typ>es 
and  amount  of  fuel  to  be  burned  on  and 
after  January  1,  1975,  as  well  as  a  state¬ 
ment  as  to  whether  toiler  modifications 
will  be  required.  If  so,  final  plans  must 
be  submitted  for  such  modification. 

(ii)  December  31,  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(iii)  February  15,  1974. — Let  contracts 
for  necessary  boiler  modification,  if 
applicable. 

(iv)  June  15.  1974. — Initiate  onsite 
modifications,  if  applicable. 

(v)  December  1,  1974. — Complete  on¬ 
site  modifications,  if  applicable. 

(vi)  January  1.  1975. — Final  compli¬ 
ance  with  the  low-sulfur  fuel  require¬ 
ments  of  regulation  1,  §  in.B.3. 

(4)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  paragraph  (1) 
of  this  section  who  elects  to  utilize  stack- 
gas  desulfurizatioQ  or  any  owner  or  op¬ 
erator  of  a  stationary  source  subject  to 
subparagraph  (2)  of  this  paragraph 
shall  be  subject  to  the  following  com¬ 
pliance  schedule: 

(i)  October  15,  1973. — Let  necessary 
contracts  for  construction. 

(ii)  January  1,  1974. — Initiate  onsite 
construction. 

(iii)  December  1,  1974. — Complete  on¬ 
site  construction. 


(iv)  January  1,  1975. — Final  compli¬ 
ance  with  the  requirements  of  regula¬ 
tion  1,  §ra.B.3. 

(5)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  either  sub- 
paragraph  (3)  or  (4)  of  this  paragraph 
shall  certify  to  the  Administrator,  within 
5  days  after  the  deadline  for  each  incre¬ 
ment  of  progress,  whether  or  not  the  re¬ 
quired  increment  of  progress  has  been 
met. 

(6) (i)  Subparagraph  (1)  through  (5) 
of  this  paragraph  shall  not  apply  to  a 
source  which  is  presently  in  compliance 
with  applicable  regulations  and  which 
has  certified  such  compliance  to  the 
Administrator  by  September  15,  1973. 
The  Administrator  may  request  whatever 
supporting  information  he  considers  nec¬ 
essary  for  proper  certification. 

(ii)  Any  compliance  schedule  adopted 
by  the  State  and  approved  by  Adminis¬ 
trator  shall  satisfy  the  requirements  of 
this  paragraph  for  the  affected  source. 

(iii)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  either  sub- 
paragraph  (3)  or  (4)  of  this  paragraph 
may  submit  by  no  later  than  Septeml^r 
15,  1973,  a  proposed  alternative  compli¬ 
ance  schedule.  No  such  compliance 
schedule  may  provide  for  final  compli¬ 
ance  after  January  1,  1975.  If  promul¬ 
gated  by  the  Administrator,  such  sched¬ 
ule  shall  satisfy  the  requirements  of  this 
paragraph  for  the  affected  source. 

(7)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  promul¬ 
gating  a  separate  schedule  for  any  source 
to  which  the  application  of  the  compli¬ 
ance  schedule  in  subparagraph  (3)  or 
(4)  of  this  paragraph  fails  to  satisfy  the 
requirements  of  §  51.15  (b)  and  (c)  of 
this  chapter. 

Subpart  J — District  of  Columbia 

3.  Section  52.476  is  amended  by  adding 
a  new  paragraph  (b) ,  as  follows: 

§  52.476  Compliance  schedules. 

•  •  «  •  « 

(b)  Federal  compliance  schedules. — 
(l)The  owner  or  operator  of  any  fuel- 
burning  facility  of  more  than  250  million 
Btu  per  hour  heat  input  subject  to  the 
requirements  of  section  8-2:704  of  the 
Air  Quality  Control  Regulations  of  the 
District  of  Columbia  shall  be  subject  to 
the  compliance  schedule  contained  in 
subparagraph  (3)  of  this  paragraph. 

(2)  The  owner  or  operator  of  any 
fuel-burning  facility  of  more  than  250 
million  Btu  per  hour  heat  input  subject 
to  the  requirements  of  section  8-2 : 705  of 
the  Air  ^ality  Control  Regulations  of 
the  District  of  Columbia  shall  notify  the 
Administrator,  no  later  than  Septem¬ 
ber  15,  1973,  of  his  intent  to  utilize  either 
low  sulfur  fuel  or  to  install  stack-gas  de¬ 
sulfurization  to  meet  the  requirements  of 
said  regulation.  Any  such  owner  or  oper¬ 
ator  who  elects  to  utilize  low-sulfur  fuel 
to  meet  the  requirements  of  said  regula¬ 
tion  shall  be  subject  to  the  compliance 
schedule  contain^  in  subparagraph  (3) 
of  this  paragraph.  Any  such  owner  or 
operator  who  elects  to  install  stack-gas 
desulfurization  to  meet  the  requirements 
of  said  regulati(m  shall  be  subject  to  the 
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compliance  schedule  contained  in  sub- 
paragraph  (4)  of  this  paragraph. 

(3)  The  low-sulfur  fuel  compliance 
schedule  is  as  follows: 

(i)  October  IS.  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1,  1975,  as  well  as  a  statement 
as  to  whether  equipment  modifications 
will  be  required. 

If  so,  final  plans  must  be  submitted 
for  such  modification. 

(ii)  December  31.  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(iii)  January  IS,  1974. — Let  contracts 
for  necessary  boiler  modifications,  if  ap¬ 
plicable. 

(iv)  May  IS.  1974. — Initiate  onsite 
modifications,  if  applicable. 

(V)  March  1.  197S. — Complete  onsite 
modifications,  if  applicable. 

(vi)  July  1.  197S. — Pinal  compliance 
w  ith  the  low-sulfur  fuel  requirements  of 
either  sectiwi  8-2:704  or  section  8-2:705 
of  the  Air  Quality  Control  Regulations  of 
the  District  of  Columbia. 

(4)  The  stack-gas  desulfurization  com¬ 
pliance  schedule  is  as  followrs: 

(i)  October  IS,  1973. — ^Let  necessary 
contracts  for  construction. 

(ii)  March  1,  1974. — Initiate  onsite 
construction. 

(iii)  March  1,  197S. — Complete  onsite 
construction. 

(iv)  July  1.  197S. — Final  ccxnpliance 
with  the  requirements  of  section  8-2:705 
of  the  Air  Quality  Ccmtrol  Regulations  of 
the  District  of  Columbia. 

(5)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  either  sub- 
paragraph  (3)  or  (4)  of  this  paragraph 
shall  certify  to  the  Administrator,  wdthln 
5  days  after  the  deadline  for  each  in¬ 
crement  of  progress,  wrhether  or  not  the 
required  increment  of  progress  has  been 
met. 

(6)  (i)  The  requirements  of  subpara¬ 
graphs  (1)  through  (7)  of  this  paragraph 
shall  not  apply  to  any  source  which  Is 
presently  in  compliance  with  the  require¬ 
ments  of  section  8-2:704  or  section 
8-2:705  of  the  Air  Quality  Control  Regu¬ 
lations  of  the  District  of  Columbia  and 
which  has  certified  such  compliance  to 
the  Administrator  by  September  15, 1973. 
The  Administrator  may  request  what¬ 
ever  supporting  information  he  consid¬ 
ers  necessary  for  proper  certification. 

(ii)  Any  ctMnpliance  schedule  adopted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  requirements 
of  this  paragraph  for  the  affected  source. 

(iii)  Any  owner  or  operator  subject  to 
the  compliance  schediile  in  either  sub- 
paragraph  (3)  or  (4)  of  this  paragraph 
may  submit  to  the  Administrator,  no 
later  than  September  15,  1973,  a  pro¬ 
posed  alternative  cmnpliance  schedule. 
No  such  compliance  schedule  may  pro¬ 
vide  for  final  compUance  after  July  1, 
1975.  If  promulgated  by  the  Adminis¬ 
trator.  such  schedule  shaJl  satisfy  the  re¬ 
quirement  of  this  paragraph  for  the  af¬ 
fected  SOIUX'C. 

(7)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  promul¬ 
gating  a  separate  schedule  for  any  source 


to  which  the  application  of  the  compli¬ 
ance  schedule  in  subparagraph  (3)  or 

(4)  of  this  paragraph  fails  to  satisfy  the 
requirements  of  §  51.15  (b)  and  (c)  of 
this  chapter. 

Subpart  K — Florida 

4.  Section  52.524  is  amended  by  add¬ 
ing  a  new  paragraph  (b) ,  as  follows : 

§  52.524  Compliance  scheduler. 

•  •  *  •  • 

(b)  Federal  compliance  schedules. — 
(1)  Except  as  provided  in  subparagraph 
(6)  of  this  paragraph,  the  owner  or  oper¬ 
ator  of  any  stationary  source  subject  to 
the  following  emission-limiting  regula¬ 
tions  in  the  Florida  implementation  plan 
shall  comply  with  the  compliance  sched¬ 
ule  in  subparagraph  (2)-  of  this  para¬ 
graph:  Rules  of  the  State  of  Florida,  De¬ 
partment  of  Pollution  Control,  Air  Pol¬ 
lution,  subsections  17-2.04(2) ;  17-2.04 
(3);  17-2.04(6)  (a);  17-2.04(6)  (b) ;  17- 
2.04(6)  (d);  17-2.04(6)  (e)2.a;  17-2.04(6) 
(e)3.b.;  17-2.04(6)  (f) ;  and  17-2.04(6) 
(h). 

(2)  Compliance  schedule. 

(i)  October  1. 1973. — Submit  to  the  Ad¬ 
ministrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  December  1.  1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  January  1.  1974. — Initiate  onsite 
construction  or  installation  of  emission 
control  equipment  or  process  modifi¬ 
cation. 

(iv)  May  1,  197S. — Complete  CHisite 
construction  or  installation  of  emission 
control  equipment  or  process  modifi¬ 
cation. 

(v)  July  1.  197S. — Achieve  compliance 
wdth  the  applicable  regulations,  and 
certify  such  compliance  to  the  Admin¬ 
istrator. 

(vi)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(vii)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii)  through  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(3)  Except  as  provided  in  subpara¬ 
graph  (6)  of  this  paragraph,  the  owmer 
or  op)erator  of  any  fuel-burning  facility 
of  more  than  250  million  Btu  per  hour 
heat  input  subject  to  the  requirements  of 
Air  Pollution  Rules  of  the  State  of  Flor¬ 
ida,  Department  of  Pollution  Control, 
subsections  17-2.04(6)  (e)  2.  c.  and  d. 
shall  notify  the  Admlnlstratcnr,  no  later 
than  September  15,  1973,  of  his  Intent  to 
utilize  either  low-sulfur  fuel  or  stack- 
gas  desulfurization  to  meet  these  re¬ 
quirements. 


^  (4)  Any  owner  or  op>erator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 
(3)  of  this  paragraph  who  elects  to 
utilize  low-sulfur  fuel  shall  be  subject  to 
the  following  compUance  schedule: 

(i)  October  IS.  1973. — Submit  to  the 
Administrator  a  projection  of  the  typ>es 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1,  1975,  as  weU  as  a  statement 
as  to  whether  boUer  modifications  will 
be  required.  If  so,  final  plans  must  be  sub¬ 
mitted  for  such  modification. 

(u)  December  31.  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(iii)  February  IS.  1974. — Let  contracts 
for  necessary  boiler  modifications,  if 
applicable. 

(iv)  June  IS.  1974. — Initiate  on-site 
modifications,  if  applicable. 

(V)  March  31. 197S. — Complete  on-site 
modifications,  if  applicable. 

(vi)  July  31,  197S. — Final  compliance 
with  the  requirements  of  Florida  Air 
PoUution  Rules  subsections  17-2.04(6) 
(e)  2.  c.  and  d. 

(5)  Any  owner  or  operator  subject  to 
subparagraph  (3)  of  this  paragraph  who 
elects  to  utiUze  stack-gas  desulfurization 
shaU  be  subject  to  the  compliance  sched¬ 
ule  in  subparagraph  (2)  of  this  para¬ 
graph. 

(6)  (i)  None  of  the  above  subpara¬ 
graphs  shall  apply  to  a  source  which  is 
presently  in  compUance  wdth  applicable 
regulations  and  which  has  certified  such 
compUance  to  the  Administrator  by 
September  15,  1973.  The  Administrator 
may  request  whatever  supporting  infor¬ 
mation  he  considers  necessary  for  proper 
certification. 

(U)  Any  compUance  schedule  adopted 
by  the  State  and  approved  by  Adminis¬ 
trator  shaU  satisfy  the  requirements  of 
this  paragraph  for  the  affected  source. 

(Ui)  Any  owner  or  operator  subject  to 
a  (x>mpUance  schedule  in  this  paragraph 
may  submit  by  no  later  than  Septeml^r 
15,  1973,  a  proposed  alternative  compU¬ 
ance  schedule.  No  such  compUance 
schedule  may  provide  for  final  compU¬ 
ance  after  the  final  compUance  date  in 
the  applicable  regulation.  If  promulgated 
by  the  Administrator,  such  schedule 
shall  satisfy  the  requirements  of  this 
paragraph  for  the  affected  source. 

(7)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  pro¬ 
mulgating  a  separate  schedule  for  any 
source  to  which  the  appUcation  of  the 
compliance  schedule  in  subparagraph  (3) 
or  (4)  of  this  paragraph  fails  to  satisfy 
the  requirements  of  §  51.15  (b)  and  (c)  of 
this  chapter. 

Subpart  N — Idaho 

5.  Section  52.677(b)  is  revised  to  read 
as  followrs: 

§  52.677  Compliance  schedules. 

•  •  •  •  • 

(b)  Federal  compliance  schedules.  (1) 
Except  as  provided  in  subparagraph  (2) 
of  this  paragraph,  the  owmer  or  opera¬ 
tor  of  any  stationary  source  subject  to 
§  52.676(b)  shall  comply  with  such  reg¬ 
ulation  on  or  before  December  31,  1973. 

(1)  Any  owmer  or  operator  in  compU¬ 
ance  with  §  52.676(b)  on  the  effective 


FEDERAL  REGISTER,  VOL.  38,  NO.  IIS — WEDNESDAY,  JUNE  20,  1973 


PROPOSED  RULES 


16175 


date  of  this  regulation  shall  certify  such 
compliance  to  the  Administrator  no  later 
than  December  31,  1972, 

(11)  Any  owner  or  operator  who 
achieves  compliance  with  §  52.676(b) 
after  the  effective  date  of  this  regulation 
shall  certify  such  compliance  to  the  Ad¬ 
ministrator  within  5  days  of  the  date 
compliance  is  swjhieved. 

(2)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 
(1)  of  this  paragraph  may.  no  later  than 
December  31,  1972,  submit  to  the  Ad¬ 
ministrator  for  approval  a  proposed 
compliance  schedule  that  demonstrates 
compliance  with  §  52.676(b)  as  expedi¬ 
tiously  as  practicable  but  no  later  than 
July  31.  1977. 

(i)  The  compliance  schedule  shall  pro¬ 
vide  for  periodic  increments  of  progress 
toward  compliance.  The  dates  for 
achievement  of  such  increments  shall  be 
specified.  Increments  of  progress  shall 
include,  but  not  be  limited  to;  letting 
of  necessary  contracts  for  construction 
or  process  changes,  if  applicable;  initia¬ 
tion  of  construction;  completion  and 
startup  of  control  systems;  performance 
tests;  and  submittal  of  performance  test 
analysis  and  results. 

(ii)  Any  compliance  schedule  for  any 
stationary  source  subject  to  §  52.676(b) 
which  extends  beyond  July  31, 1975,  shall 
provide  for  interim  measures  of  control 
designed  to  reduce  the  impact  of  emis¬ 
sions  from  such  source  on  public  health. 

(3)  Any  owner  or  operator  who  sub¬ 
mits  a  compliance  schedule  pursuant  to 
this  paragraph  shall,  within  5  days  after 
the  deadline  for  each  increment  of 
progress,  certify  to  the  Administrator 
whether  or  not  the  required  Increment 
of  the  approved  compliance  schedule  has 
been  met. 

(4)  Except  as  provided  in  subpara¬ 
graph  (9)  of  this  paragraph,  the  owner 
or  operator  of  any  Kraft  pulp  mill  sub¬ 
ject  to  the  following  emission  limiting 
regulation  in  the  Idaho  Implementation 
Plan  shall  comply  with  the  compliance 
schedules  in  subparagraphs  (5)  and  (6) 
of  this  paragraph :  rules  and  regulations 
for  the  control  of  air  pollution  in  Idaho, 
regulation  0,  section  3.  subsection  E,  and 
regulation  0,  section  3,  subsection  F 
(chapter  vn  of  the  Idaho  Implementa¬ 
tion  Plan) . 

(5)  Compliance  schedule  for  recovery 
furnaces. 

(1)  July  1,  1973. — Achieve  compliance 
with  the  applicable  regulations,  and  cer¬ 
tify  such  compliance  to  the  Adminis¬ 
trator. 

(ii)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  August  1,  1973. 
Ten  days  prior  to  such  a  test,  notice 
must  be  given  to  the  Administrator  to 
afford  him  the  opportunity  to  have  an 
observer  present. 

(6)  Compliance  schedule  for  lime  kilns. 

(i)  January  1,  1974. — Achieve  compli¬ 
ance  with  the  applicable  regulations,  and 
certify  such  compliance  to  the  Admin¬ 
istrator. 

(ii)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 


must  be  completed  by  January  1,  1974. 
Ten  days  prior  to  such  a  test,  notice  must 
be  given  to  the  Administrator  to  afford 
him  the  opportimity  to  have  an  observer 
present. 

(7)  Except  as  provided  in  subpara¬ 
graph  (9)  of  this  paragraph,  the  owner 
or  operator  of  any  sulfuric  acid  plant 
subject  to  the  following  emission  limit¬ 
ing  regulation  in  the  Idaho  implemen¬ 
tation  plan  shall  comply  with  the  com¬ 
pliance  schedule  in  subparagraph  (8)  of 
this  paragraph:  Rules  and  regulations 
for  the  control  of  air  pollution  in  Idaho, 
regulation  R,  section  2,  subsection  A 
(chapter  VII  of  the  Idaho  implementa¬ 
tion  plan). 

(8)  Compliance  schedule  for  sulfuric 
acid  plants. 

(i)  January  1,  1974. — Equip  both  sul¬ 
furic  acid  plants  with  new  catalyst  as 
recommended  by  the  manufacturer  and 
complete  a  performance  test  to  deter¬ 
mine  new  emission  rate. 

(ii)  February  1,  1974. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(iii)  April  1.  1974. — Negotiate  and  sign 
all  necessary  contracts  for  emission  con¬ 
trol  systems  or  process  modifications,  or 
issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iv)  June  1,  1975. — Complete  onsite 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(v)  July  31, 1975. — Achieve  compliance 
with  the  applicable  regulations,  and  cer¬ 
tify  such  compliance  to  the  Administra¬ 
tor, 

(vi)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  31,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(vii)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii)  and  (iii)  in  this  subparagraph,  cer¬ 
tify  to  the  Administrator  whether  the 
increment  has  been  met. 

(9)  Subparagraphs  (4)  through  (8)  of 
this  paragraph  shall  not  apply: 

(i)  To  a  source  which  is  presently  in 
compliance  with  applicable  regiilations 
and  which  has  certified  such  compliance 
to  the  Administrator  by  September  15, 
1973.  The  Administrator  may  request 
whatever  supporting  information  he  con¬ 
siders  necessary  for  proper  certification. 

(ii)  To  a  source  for  which  a  compliance 
schediile  is  adopted  by  the  State  and 
approved  by  the  Administrator. 

(iii)  To  a  source  whose  owner  or  op¬ 
erator  submits  to  the  Administrator,  by 
September  15,  1973,  a  proposed  alterna¬ 
tive  schedule.  No  such  schedule  may  pro¬ 
vide  for  compliance  after  the  final  com¬ 
pliance  date  in  the  applicable  emission 
regulation.  If  promulgated  by  the  Ad¬ 
ministrator,  such  schedule  shall  satisfy 
the  requirements  of  this  paragraph  for 
the  affected  source. 


(10)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  pro¬ 
mulgating  a  separate  schedule  for  any 
source  to  which  the  application  of  the 
compliance  schedules  in  subparagraphs 

(5) ,  (6),  and  (8)  of  this  paragraph  fails 
to  satisfy  the  requirements  of  §  51.15  (b) 
and  (c)  of  this  chapter. 

Subpart  O — Illinois 

6.  Section  52.730  is  amended  by  add¬ 
ing  a  new  paragraph  (b) ,  as  follows: 

§  52.730  Compliance  schedules. 

*  «  *  «  • 

(b)  Federal  compliance  schedules. — 

(1)  Except  as  provided  in  subparagraph 
(3)  of  this  paragraph,  the  owner  or  oper¬ 
ator  of  any  stationary  source  subject  to 
the  following  emission  limiting  regula¬ 
tions  in  the  Illinois  implementation  plan 
shall  comply  with  the  applicable  compli¬ 
ance  schedule  in  subparagraph  (2)  of 
this  paragraph:  Rlinois  air  pollution  con¬ 
trol  regulations  rule  203(d)(4),  203(d) 

(6) (B)(ii)(bb),  204(c)(1)(A),  204(c) 

(2) ,  204(d)  and  204(e). 

(2)  Compliance  schedules,  (i)  All 
owners  and  operators  of  sources  subject 
to  Illinois  air  pollution  control  regiila- 
tions  rule  203(d)  (4)  are  required  to  take 
the  following  actions  with  respect  to  their 
plants  no  later  than  the  date  specified. 

(a)  August  30,  1973 — advertise  for 
bids  for  purchase  and  construction  or  in¬ 
stallation  of  equipment,  or  for  materials 
requisite  for  process  modification  sxifB- 
cient  to  control,  particulate  emissions 
from  the  source. 

(b)  October  30, 1973 — award  contracts 
for  emission  control  systems  or  process 
modification,  or  issue  orders  for  the  pm- 
chase  of  comp>onent  parts  to  accomplish 
emission  control  or  process  modification. 

(c)  May  30,  1974 — initiate  onsite  con¬ 
struction  or  installation  of  emission  con¬ 
trol  system  or  process  modification. 

(d)  March  30,  1975 — complete  onsite 
constrruction  or  Installation  of  emission 
control  system  or  process  modification. 

(c)  May  30,  1975 — complete  shake- 
down  operations  and  performance  test  on 
source,  submit  performance  test  results 
to  the  Administrator;  achieve  full  com¬ 
pliance  with  State  agency  regiUation. 

(/)  Ten  days  prior  to  conduct  of  the 
required  performance  test,  give  notice 
of  such  test  to  the  Administrator  to  af¬ 
ford  him  the  opporunity  to  have  an  ob¬ 
server  present. 

(J7)  Five  days  after  the  deadline  for 
completing  each  of  the  above  milestones, 
certify  to  the  Administrator  whether  the 
milestone  has  been  met. 

(11)  All  owners  or  operators  of  sources 
subject  to  203(d)  (6)  (B)  (ii)  (bb)  are  re¬ 
quired  to  take  the  following  actions  with 
respect  to  the  source  no  later  than  the 
date  specified. 

(a)  August  31, 1973 — advertise  for  bids 
for  purchase  and  construction  or  for 
modification  of  equipment  sufficient  to 
control  particulate  emissions  from  the 
source. 

(b)  October  31, 1973 — award  contracts 
for  emissions  control  systems  or  process 
modification,  or  issue  orders  for  the  pur¬ 
chase  of  component  parts  to  accomplish 
emission  control  or  process  modification 
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(c)  March  31.  1973— initiate  onsite 
construction  or  installation  of  emission 
control  system. 

(d)  October  31,  1974 — complete  on¬ 
site  construction  or  installation  of  emis¬ 
sion  contnd  system. 

(e)  December  31,  1974 — achieve  final 
compliance  with  Illinois  air  pollution 
control  regulations  rule  203(d)(6)(B) 

(ii)  (bb). 

(/)  Five  days  after  the  deadline  for 
completing  each  of  the  above  milestones, 
certify  to  the  Administrator  whether  the 
milestone  has  been  met. 

(iii)  (a)  The  owner  or  operator  of  any 
fuel-burning  facility  of  more  than  250- 
million  Btu  per  hour  heat  input  subject 
to  the  requirements  of  Illinois  Air  Pollu¬ 
tion  Control  regulations  rules  204(c)(1) 
(A) .  204(c)  (2) .  204(d) ,  and  204(e) ,  shall 
notify  the  Administrator,  no  later  than 
September  15,  1973,  of  his  intent  to  util¬ 
ize  either  low-sulfur  fuel  or  stack  gas  de¬ 
sulfurization  to  meet  these  requirements. 

(b)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 

(2)  (iii)  (a)  of  this  paragraph  who  elects 
to  utilize  low  sulfur  fuel  shall  be  subject 
to  the  following  compliance  schedule: 

(1)  October  15,  1973 — submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  May  30,  1975,  as  well  as  a  state¬ 
ment  as  to  whether  boiler  modifications 
will  be  required.  If  so,  final  plans  must 
be  submitt^  for  such  modification. 

(2)  December  31,  1973 — sign  contracts 
with  fuel  suppliers  for  projected  fuel  re¬ 
quirements. 

(3)  February  15,  1974 — initiate  onsite 
modifications,  if  applicable. 

(4)  June  15,  1974 — initiate  onsite 

modifications,  if  applicable. 

(5)  March  31.  1975 — complete  onsite 
modifications,  if  applicable. 

(6)  May  30,  1975 — ^final  compliance 
with  the  emission  limitation  of  niles  204 
(c)(1)(A),  204(c)(2).  204(d),  and  204 
(e). 

(c)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 

(2)  (iii)  (a)  of  this  paragraph  who  elects 
to  utilize  stack  gas  desulfurization  shall 
be  subject  to  the  following  compliance 
schedule; 

(1)  October  15.  1973 — let  necessary 
contracts  for  construction. 

(2)  March  31,  1974 — ^initiate  onsite 
construction. 

(3)  March  31,  1975 — complete  onsite 
construction. 

(4)  May  30, 1975 — complete  shakedown 
operations  and  performance  test  on 
source,  submit  performance  test  results 
to  the  Administrator;  achieve  full  com¬ 
pliance  with  rules  204(c)(1)(A),  204(c) 
(2).  204(d)  and  204(e). 

(5)  Ten  days  prior  to  conduct  of  the 
required  performance  test,  give  notice  of 
such  test  to  the  Administrator  to  afford 
him  the  opportunity  to  have  an  observer 
present. 

(3)  (i)  Subparagraphs  (1)  and  (2)  of 
this  paragraph  shall  not  apply  to  a  source 
which  is  presently  in  compliance  with 
applicable  regxilations  and  which  has 
certified  such  compliance  to  the  Admin¬ 
istrator  by  September  15,  1973.  The  Ad¬ 


ministrator  may  request  whatever  sup¬ 
porting  information  he  considers  neces¬ 
sary  for  proper  certification. 

(ii)  Any  compliance  schedule  adopted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  requirement 
of  this  paragraph  for  the  affect^  source. 

(iii)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  subparagraph 
(2)  of  this  paragraph  may  submit  to  the 
Administrator,  no  later  than  September 
15,  1973,  a  proposed  alternative  compli¬ 
ance  schedule.  No  such  compliance 
schedule  may  provide  for  final  compli¬ 
ance  after  the  final  compliance  date  in 
the  applicable  regulation.  If  promulgated 
by  the  Administrator,  such  schedule  shall 
satisfy  the  requirements  of  this  para¬ 
graph  for  the  affected  source. 

(iv)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  promul¬ 
gating  a  separate  schedule  for  any  source 
to  which  the  application  of  the  compli¬ 
ance  schedules  in  subparagraph  (2)  of 
this  paragraph  fail  to  satisfy  the  require¬ 
ments  of  §  51.15  (b)  and  (c)  of  this 
chapter. 

Subpart  S — Kentucky 

7.  Section  52.927  is  amended  by  adding 
a  new  paragraph  (b) .  as  follows: 

§  52.927  Compliance  schcrdules. 

•  •  •  •  * 

(b)  Federal  compliance  schedules. — 
(1)  Except  as  provided  in  subparagraph 
(13)  of  this  paragraph,  the  owner  or  op¬ 
erator  of  any  fuel-burning  facility  of 
more  than  250  million  Btu  per  hour  heat 
input  subject  to  the  requirements  of 
Kentucky  Air  Pollution  Control  Commis¬ 
sion  Regulation  No.  AP-4,  §  1.(2),  shall 
notify  the  Administrator,  no  later  than 
September  15,  1973,  of  his  intent  to  uti¬ 
lize  either  low  sulfur  fuel  or  stack  gas 
desulfurization  to  meet  these  require¬ 
ments. 

(2)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagiuph 
(1)  of  this  paragraph  who  elects  to  uti¬ 
lize  low  sulfur  fuel  shall  be  subject  to 
the  following  compliance  schedule: 

(i)  October  15,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amoimt  of  fuel  to  be  burned  on  and 
after  July  1. 1975,  as  well  as  a  statement 
as  to  whether  boiler  modifications  will  be 
required.  If  so,  final  plans  must  be  sub¬ 
mitted  for  such  modification. 

(ii)  December  31.  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(iii)  February  15.  1974. — ^Let  contracts 
for  necessary  boiler  modifications,  if  ap¬ 
plicable. 

(iv)  June  15,  1974. — ^Initiate  onsite 
modifications,  if  applicable. 

(V)  March  31,  1975. — Complete  onsite 
modifications,  if  applicable. 

(vl)  July  31,  1975. — Final  compliance 
with  requirements  of  Kentucky  Air  Pol¬ 
lution  Control  Commission  Regulation 
No.  AP-4.  S  1.(2). 

(3)  Any  owner  or  operator  subject  to 
subparagraph  (1)  of  this  paragrai^  who 
elects  to  utilize  stack  gas  desulfurization 
shall  be  subject  to  the  following  compli¬ 
ance  schedule: 


(1)  November  1,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  May  1,  1974. — ^Negotiate  and  sign 
all  necessary  contracts  for  emission  con¬ 
trol  systems  or  process  modifications,  or 
Issue  orders  for  the  purchase  of  compo¬ 
nent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  November  1,  1974. — Initiate  on¬ 
site  construction  or  installation  of  emis¬ 
sion  control  equipment  or  process  modi¬ 
fication. 

(iv)  May  1.  1977. — Complete  onsite 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(V)  July  1.  1977. — Achieve  compliance 
with  the  applicable  regulations,  and  cer¬ 
tify  such  compliance  to  the  Administra¬ 
tor. 

(vi)  If  a  performance  test  is  necessary 
for  a  deter^naticm  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1977.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  liave  an  observer 
present. 

(vii)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii)  through  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(4)  Except  as  provided  in  subpara¬ 
graphs  (7)  and  (13)  of  this  paragrsq}h, 
the  owner  or  operator  of  any  fuel-bxim- 
ing  facility  of  more  than  250  million  Btu 
per  hour  heat  input  subject  to  the  re¬ 
quirements  of  Kentucky  Air  Pollution 
Control  Commission  Regulaticm  No.  AP- 
4,  S  1.(3)  shall  notify  the  Administrator, 
no  later  than  September  15,  1973,  of  his 
intent  to  utilize  either  low  sulfur  fuel  or 
stack  gas  desiilfurization  to  meet  these 
requirements. 

(5)  Any  owner  or  operator  of  a  sta- 
ti<mary  source  subject  to  subparagraph 

(4)  of  this  paragraph  who  elects  to  utilize 
low  sulfur  fuel  shall  be  subject  to  the  fol¬ 
lowing  compliance  schedule; 

(1)  November  1,  1973. — Submit  to  the 
Administrator  a  projecticm  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1.  1978,  as  well  as  a  statement 
as  to  whether  b^ler  modifications  will 
be  required.  If  so,  final  plans  must  be 
submitted  for  such  modification. 

(ii)  May  1.  1975. — Sign  contracts 

with  fuel  suppliers  for  projected  fuel 
requirements. 

(iii)  May  1.  1976. — ^Let  contracts  for 
necessary  boiler  modifications,  if  appli¬ 
cable. 

(iv)  January  1,  1977. — ^Initiate  onsite 
modifications,  if  ai;H>licable. 

(v)  May  1,  1978. — Complete  onsite 
modifications,  if  applicable. 

(vl)  July  1,  1978. — ^Pinal  compliance 
with  the  requirements  of  Kentucky  Air 
Pollution  Control  Commission  Regulation 
No.  AP-4.  8  1.(3). 

(6)  Any  owner  or  operator  subject  to 
subparagraph  (4)  of  this  paragraph  who 
elects  to  utilize  stack-gas  desulfurization 
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shaU  be  subject  to  the  following  compli¬ 
ance  schedule: 

(i)  November  1,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps 
which  will  be  taken  by  the  source  to 
achieve  compliance  with  the  applicable 
regulations. 

(ii)  May  1,  1975. — Negotiate  and  sign 
all  necessary  contracts  for  emission  con¬ 
trol  systems  or  process  modifications,  or 
issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  May  1. 1976. — Initiate  onsite  con¬ 
struction  or  installation  of  emission  con¬ 
trol  equipment  or  process  modification. 

(iv)  May  1,  1978. — Complete  onsite 
construction  or  installation  of  emis¬ 
sion  control  equipment  or  process  modi¬ 
fication. 

(v)  July  1  1978. — Achieve  compliance 
with  the  applicable  regulations,  and 
certify  such  compliance  to  the  Adminis¬ 
trator. 

(vl)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1978.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportimlty  to  have  an  observer 
present. 

(vii)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(11)  through  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(7)  Except  as  provided  in  subpara¬ 
graph  (14)  of  this  paragraph,  the  owner 
or  operator  of  any  fuel-burning  facility 
of  more  than  250  million  Btu  per  hour 
heat  Input  located  in  the  metropolitan 
Cincinnati  Interstate  Air  Quality  Con¬ 
trol  Region  and  subject  to  the  require¬ 
ments  of  Kentucky  Air  Pollution  Control 
Commission  Regxilation  No.  AP-4  §  1.(3) 
shall  notify  the  Administrator,  no  later 
than  September  15,  1973,  of  his  intent  to 
utilize  either  low  sulfur  fuel  or  stack  gas 
desulfurization  to  meet  these  require¬ 
ments. 

(8)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagp'aph 
(4)  of  this  paragraph  who  elects  to  utilize 
low  sulfur  fuel  shall  be  subject  to  the 
following  compliance  schedule: 

(i)  October  15.  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amoimt  of  fuel  to  be  burned  on  and 
after  July  31, 1975,  as  well  as  a  statement 
as  to  whether  boiler  modifications  will 
be  required.  If  so,  final  plans  must  be 
submitted  for  such  modification. 

(il)  December  31.  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(ill)  February  15. 1974. — Let  contracts 
for  necessary  boiler  modifications.  If 
applicable. 

(iv)  June  15.  1974. — Initiate  onsite 
modifications,  if  applicable. 

(v)  March  31.  1975. — Complete  onsite 
modifications,  if  applicable. 

(vl)  July  31.  1975. — Pinal  compliance 
with  the  requirements  of  Kentucky  Air 
Pollution  Control  Commission  Regula¬ 
tion  No.  AP-^,  S  1(3). 


(9)  Any  owner  or  operator  subject  to 
subparagraph  (7)  of  this  paragraph  who 
elects  to  utilize  stack  gas  desulfurization 
shall  be  subject  to  the  following  compli¬ 
ance  schedule: 

(1)  October  15.  1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  Con¬ 
trol  or  process  modification. 

(ii)  March  31.  1974. — Initiate  onsite 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iii)  March  31. 1975. — Complete  onsite 
construction  or  instaallation  of  emission 
control  equipment  or  process 
modification. 

(iv)  July  31.  1975. — Achieve  compli¬ 
ance  with  the  applicable  regulations, 
and  certify  such  compliance  to  the 
Administrator. 

(v)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  31,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 

(ii)  through  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(10)  Except  as  provided  in  subpara¬ 
graph  (13)  of  this  paragraph,  the  owner 
or  operator  of  any  fuel-burning  facility 
subject  to  the  requirements  of  Kentucky 
Air  Pollution  Control  Commission  Regu¬ 
lation  No.  AP-4,  S  1.(4),  shall  notify  the 
Administrator,  no  later  than  Septem¬ 
ber  15, 1973,  of  his  Intent  to  utilize  either 
low  sidfur  fuel  or  stack  gas  desulfuriza¬ 
tion  to  meet  these  requirements. 

(11)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 
(10)  of  this  paragraph  who  elects  to  uti¬ 
lize  low  sulfur  fuel  shall  be  subject  to  the 
following  compliance  schedule: 

(1)  November  1,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1,  1979,  as  well  as  a  statement 
as  to  whether  boiler  modifications  will  be 
required.  If  so,  final  plans  must  be  sub¬ 
mitted  for  such  modification. 

(11)  May  1,  1976. — Sign  contracts  with 
fuel  suppliers  for  projected  fuel  require¬ 
ments. 

(iii)  May  1.  1977. — ^Let  contracts  for 
necessary  boiler  modifications,  if  appli¬ 
cable. 

(iv)  January  1,  1978. — Initiate  onsite 
modifications,  if  applicable. 

(V)  May  1.  1979. — Complete  onsite 
modifications,  if  applicable. 

(vl)  July  1,  1979. — Pinal  compliance 
with  the  requirements  of  Kentucky  Air 
Pollution  Control  Commisslcm  Regula- 
tlon  No.  AP-4,  $9  1.(4)  and  6.(1)  (c). 

(12)  Any  owner  or  operator  subject  to 
rubparagraph  (10)  of  this  paragraph  who 
elects  to  utilize  stack  gas  desulfurization 
shall  be  subject  to  the  following  compli¬ 
ance  schedide: 


(i)  November  1.  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describe  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(U)  May  1,  1976. — Negotiate  and  sign 
all  necessary  contracts  for  emission  con¬ 
trol  systems  or  process  modifications,  or 
issue  orders  for  the  purchase  of  compo¬ 
nent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  May  1. 1977. — Initiate  onsite  con¬ 
struction  or  installation  of  emission  con¬ 
trol  equipment  or  process  modification. 

(iv)  May  1.  1979. — Complete  onsite 
construction  or  histallation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(v)  July  1.  1979. — Achieve  compliance 
with  the  applicable  regulations,  and  cer¬ 
tify  such  compliance  to  the  Administra¬ 
tor. 

(vi)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1979.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to.  have  an  observer 
present. 

(vii)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 

(ii)  through  (iv)  in  this  subparagraph, 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(13)  (I)  None  of  the  above  subpara¬ 
graphs  shall  apply  to  a  source  which  is 
presently  in  compliance  with  applicable 
regulations  and  which  has  certified  such 
compliance  to  the  Administrator  by  Sep¬ 
tember  15,  1973.  The  Administrator  may 
request  whatever  supporting  information 
he  considers  necessary  for  proper  certifi¬ 
cation. 

(ii)  Any  compliance  schedule  adc^ted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  require¬ 
ments  of  this  paragraph  for  the  affected 
source. 

(iii)  Any  owner  or  operator  subject  to 
a  compliance  schedule  in  this  paragraph 
may  submit  to  the  Administrator  no  later 
than  September  15,  1973,  a  proposed  al¬ 
ternative  compliance  schedule.  No  such 
compliance  schedule  may  provide  for 
final  compliance  after  the  final  compli¬ 
ance  date  in  the  applicable  compliance 
schedule  of  this  paragraph.  If  promul¬ 
gated  by  the  Administrator,  such  sched¬ 
ule  shall  satisfy  the  requirements  of  this 
paragraph  or  the  affected  source. 

(14)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  prwnul- 
gating  a  separate  schedule  for  any  source 
to  which  the  application  of  a  compliance 
schedule  in  this  paragraph  fails  to  satisfy 
the  requirements  of  §  51.15  (b)  and  (c) 
of  this  chapter. 

Subpart  V — Maryland 

8.  Section  52.1080  is  amended  by  add¬ 
ing  a  new  paragraph  (b),  as  follows: 

§  52.1080  Compliance  schedules. 

•  •  «  •  • 

(b)  Federal  compliance  schedules. — 
(1)  The  owner  or  operator  of  any  fuel- 
burning  facility  of  more  than  250  million 
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Btu  per  hour  heat  input  subject  to  the 
requirements  of  regulaticm  10.03.36.04B 

(3).  10.03.37.{)4B(3),  10.03.38.04B(3), 

10.03  39.04B(3) .  10.03.40.04B(3)  or  10.- 
03.41.04B(3)  of  the  Maryland  State  De¬ 
partment  of  Health  and  Mental  Hygiene, 
whichever  is  applicable  in  the  air  quality 
control  region  in  which  the  source  is  lo¬ 
cated,  shall  notify  the  Administrator,  no 
later  than  September  15,  1973,  of  his  in¬ 
tent  to  utilize  either  low-sulfur  fuel  or 
stack-gas  desulfurization  to  meet  these 
requirements. 

(2)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 

(1)  of  this  paragraph  who  elects  to  uti¬ 
lize  low-sulfur  fuel  shall  be  subject  to 
the  following  compliance  schedule: 

(i)  October  15,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1,  1975,  as  well  as  a  statement 
as  to  whether  boiler  modifications  will 
be  required.  If  so,  final  plans  must  be 
submitted  for  such  modification. 

(ii)  December  31,  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(iii)  January  15,  1974.— Lei  contracts 
for  necessary  boiler  modifications,  if  ap¬ 
plicable. 

(iv)  May  15,  1974. — Initiate  onsite 
modifications,  if  applicable. 

(V)  March  1,  1974. — Complete  onsite 
modifications,  if  applicable. 

(vi)  July  1,  1975. — Final  compliance 
with  the  low-sulfur  fuel  requirement  of 
subsection  .04B(3)  of  the  applicable 
Maryland  regulation  referred  to  In 
subparagraph  (1)  of  this  paragraph. 

(3)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 
(1)  of  this  paragraph  who  elects  to  uti¬ 
lize  stack  gas  desulfurization,  as  specified 
In  subsection  .04D(1)  of  the  applicable 
Maryland  regulation  referred  to  in  sub- 
paragraph  (1)  of  this  paragraph,  shall 
be  subject  to  the  following  compliance 
schedule: 

(i)  October  15,  1973. — Let  necessary 
contracts  for  construction. 

(ii)  March  1.  1974. — Initiate  onsite 
construction. 

(iii)  March  1,  1975. — Complete  onsite 
construction. 

(iv)  July  1,  1975. — Pinal  compliance 
with  the  requirements  of  subsections 
.04B(3)  and  .04D(1)  of  the  applicable 
Maryland  regulations  referred  to  in  sub- 
paragraph  (1)  of  this  paragraph. 

(4)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  either  sub- 
paragraph  (2)  or  (3)  of  this  paragraph 
shall  certify  to  the  Administrator,  within 
5  days  after  the  deadline  for  each  in¬ 
crement  of  progress,  whether  or  not  the 
required  increment  of  progress  has  been 
met. 

(5) (i)  The  requirements  of  subpara¬ 
graphs  (1)  through  (6)  of  this  paragraph 
shall  not  apply  to  any  soiu*ce  which  is 
presently  in  compliance  with  the  require¬ 
ments  of  subsections  .04B(3)  and 
.(HDd)  of  the  Maryland  regulations 
referred  to  in  subparagraph  (1)  of  this 
paragraph  and  which  has  certified  such 
compliance  to  the  Administrator  by  Sep¬ 
tember  15,  1973.  The  Administrator  may 


request  whatever  supporting  informa¬ 
tion  he  considers  necessary  for  proper 
certification. 

(ii)  Any  compliance  schedule  adopted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  require¬ 
ments  of  this  paragraph  for  the  affected 
source. 

(iii)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  either  sub- 
paragraph  (2)  or  (3)  of  this  paragraph 
may  submit  to  the  Administrator,  no 
later  than  September  15,  1973,  a  pro¬ 
posed  alternative  compliance  schedule. 
No  such  compUance  schedule  may  pro¬ 
vide  for  final  compliance  after  July  1, 
1975.  If  promulgated  by  the  Adminis¬ 
trator,  such  schedule  shall  satisfy  the 
requirement  of  this  paragraph  for  the 
affected  source. 

(6)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  promul¬ 
gating  a  separate  schedule  for  any  source 
to  which  the  application  of  the  compli¬ 
ance  schedule  in  subparagraph  (2)  or 
(3)  of  this  paragraph  fails  to  satisfy  the 
requirements  of  §  51.15  (b)  and  (c)  of 
this  chapter. 

Subpart  X — Michigan 

9.  Section  52.1175  is  amended  by  add¬ 
ing  a  new  paragraph  (d) ,  as  follows: 

§52.1I7S  Compliance  scheduler. 

•  •  •  •  • 

(d)  Federal  compliance  schedules. — 

(1)  Except  as  provided  in  subparagraph 
(3)  of  this  paragraph,  the  owner  or  oper¬ 
ator  of  any  stationary  source  subject  to 
the  following  emission-limiting  regula¬ 
tions  in  the  Michigan  implementation 
plan  shall  comply  with  the  compliance 
schedule  in  paragraph  (2)  of  this  para¬ 
graph:  Air  Pollution  Control  Commis¬ 
sion,  Department  of  Public  Health, 
Michigan  Rule  336.49. 

(2)  Compliance  schedules. — (i)  The 
owner  or  operator  of  any  fuel-burning 
facility  of  more  than  250  million  Btu 
per  hour  heat  input  subject  to  the  re¬ 
quirements  of  rule  336.49  and  located 
in  Central  Michigan  Intrastate  AQCR, 
South  Bend-Elkhart-Benton  Harbor  In¬ 
terstate  AQCR  or  Upper  Michigan  Intra¬ 
state  AQCR  shall  notify  the  Administra¬ 
tor,  no  later  than  September  15,  1973,  of 
his  intent  to  utilize  either  low-sulfur 
fuel  or  stack  gas  desulfurization  to  com¬ 
ply  with  the  SO2  emission  limitation 
effective  July  1,  1975. 

(ii)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 

(2)  (i)  of  this  paragraph  who  elects  to 
utilize  low-sulfur  fuel  shall  be  subject 
to  the  following  compliance  schedule: 

(a)  October  15,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1,  1975,  as  well  as  a  statement 
as  to  whether  boiler  modifications  will  be 
required.  If  so,  final  plans  must  be  sub¬ 
mitted  for  such  modification. 

(b)  December  31,  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(c)  February  15,  1974. — Let  contracts 
for  necessary  boiler  modifications.  If 
applicable. 


(d)  June  15,  1974. — Initiate  onsite 
modifications,  if  applicable. 

(c)  March  31,  1975. — Complete  onsite 
modifications,  if  applicable. 

(/)  July  1,  1975. — Final  compliance 
with  the  July  1,  1975,  SOl.  emission  limi¬ 
tation  of  rule  336.49. 

(iji)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 
(2)  (i)  of  this  paragraph  who  elects  to 
ultilize  stack  gas  desulfurization  shall 
be  subject  to  the  following  compliance 
schedule: 

(a)  October  15,  1973. — Let  necessary 
contracts  for  construction. 

(b)  March  1,  1974. — Initiate  onsite 
construction. 

(c)  March  31,  1975. — Complete  onsite 
construction. 

(d)  July  1,  1975. — Final  compliance 
with  the  July  1,  1975,  SO2  emission  limi¬ 
tation  of  rule  336.49. 

(iv)  The  owner  or  operator  of  any 
fuel-burning  facility  of  more  than  250 
million  Btu  per  hour  heat  input  subject 
to  the  requirements  of  rule  336.49  and 
located  in  Central  Michigan  Intrastate 
AQCR,  South  Bend-Elkhart-Benton 
Harbor  Interstate  A<3CR  or  Upper  Mich¬ 
igan  Intrastate  AQCR  shall  notify  the 
Administrator,  no  later  than  January  31, 
1974,  of  his  intent  to  utilize  either  low- 
sulfur  fuel  or  stack  gas  desulfurization 
to  comply  with  the  SO.,  emission  limita¬ 
tion  effective  on  July  1,  1978. 

(V)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 
(2)  (iv)  of  this  paragraph  who  elects  to 
utilize  low-sulfur  fuel  shall  be  subject 
to  the  following  compliance  schedule: 

(a)  October  15,  1976. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1,  1978,  as  well  as  a  statement 
as  to  whether  boiler  modifications  will 
be  required.  If  so,  final  plans  must  be 
submitted  for  such  modification. 

(b)  December  31,  1976. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(c)  February  15.  1977. — Let  contracts 
for  necessary  boiler  modifications,'  if 
applicable. 

(d)  June  15,  1977. — Initiate  onsite 
modifications,  if  applicable. 

(e)  March  31,  1978. — Complete  onsite 
modifications,  if  applicable. 

(/)  July  1,  1978. — Final  compliance 
with  the  July  1,  1978,  SO2  emission  limi¬ 
tation  of  rule  336.49. 

(vi)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  paragraph  (2) 
(iv)  of  this  paragraph  who  elects  to 
utilize  stack  gas  desulfurization  shall  be 
subject  to  the  following  compliance 
schedule: 

(a)  October  15,  1976. — Let  necessary 
contracts  for  construction. 

(b)  March  1,  1977. — Initiate  onsite 
constructiem. 

(c)  March  31,  1978. — Complete  onsite 
construction. 

(d)  July  1,  1978. — Final  compliance 
with  the  July  1,  1978,  80^  emission 
limitation  of  rule  336.49. 

(3)(i)  Subparagraphs  (1)  and  (2)  of 
this  paragraph  shall  not  apidy  to  a  source 
which  is  presently  in  compliance  with  ap- 
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plicable  regulations  and  which  has  certi¬ 
fied  such  compliance  to  the  Administra¬ 
tor  by  September  15,  1973.  The  Adminis¬ 
trator  may  request  whatever  supporting 
Information  he  considers  necessary  for 
proper  certification. 

(ii)  Any  compliance  schedule  adopted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  requirements 
of  this  paragraph  for  the  affected  source. 

(lii)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  subparagraph 

(2)  of  this  paragraph  may  submit  to  the 
Administrator  by  no  later  than  Septem¬ 
ber  15,  1973,  a  proposed  alternative  com¬ 
pliance  schedule.  No  such  compliance 
schedule  may  provide  for  final  compli¬ 
ance  after  the  final  compliance  date  in 
the  applicable  regulation.  If  promulgated 
by  the  Administrator,  such  schedule 
shall  satisfy  the  requirement  of  this 
paragraph  for  the  affected  source. 


(iv)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  pro¬ 
mulgating  a  separate  schedule  for  any 
source  to  which  the  aiH>llcation  of  the 
compliance  schedule  in  subparagraph  (2) 
of  this  paragraph  fails  to  satisfy  the  re¬ 
quirements  of  S  51.15  (b)  and  (c)  of  this 
chapter. 

Subpart  EE — New  Hampshire 

10.  Section  52.1524  is  am«ided  by 
adding  a  new  paragraph  (d)  as  follows: 

§  52.1524  Compliance  schedules. 

'  •  •  *  *  • 

(d)  Federal  compliance  schedules. — 
The  compliance  schedules  for  the  sources 
identified  below  are  promulgated  herein 
in  satisfaction  of  the  requirements  of 
§  51.15  of  this  chapter.  All  regulations 
cited  are  air  pollution  control  regulations 
of  the  State,  unless  otherwise  noted. 


Source 


Brown  Co.; 

(a)  No.  11  Kraft  recovery . 

(b)  No.  11  Kraft  recovery . 

(c)  No.  8  Kraft  recovery  boiler  main  stack, 

(d)  No.  8  Kraft  recovery  smelt  tank  vent. 

(e)  Heavy  black  liquor  oxidation . 

U)  No.  1  lime  kiln  stack . . 

(g)  No.  2  lime  kiln  stack . 


Subpart  HH — New  York 

11.  Section  52.1677  is  amended  by  ad¬ 
ding  a  new  paragraph  (d) ,  as  follows: 

§  52.1677  Compliance  schedules. 

«  «  *  «  « 

(d)  Federal  compliance  schedules. — 
(1)  The  owner  or  operator  of  any  fuel- 
burning  facility  of  more  than  250  million 
Btu  per  hour  of  heat  input  subject  to  the 
requirements  of  §5  225.3(c)  and  230.2(c) 
of  subchapter  A,  chapter  m.  title  6  of 
New  York  State’s  official  compilation  of 
codes,  rules,  and  regulations  shall  notify 
the  Administrator,  no  later  than  Septem¬ 
ber  15,  1973,  of  his  intent  to  utilize  either 
low-sulfur  fuel  or  stack  gas  desulfuriza¬ 
tion  to  meet  these  requirements. 

(2)  Except  as  provided  in  subpara¬ 
graph  (15)  of  this  paragraph,  any  owner 
or  operator  of  a  stationary  source  subject 
to  subparagraph  (1)  of  this  paragraph 
who  elects  to  utilize  low-sulfur  fuel  shall 
be  subject  to  the  following  compliance 
schedule : 

(i)  October  IS,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  June  30,  1975,  and  October  1,  1975, 
for  sources  subject  to  §§  225.3(c)  and 
230.2(c) ,  respectively,  of  the  codes,  rules, 
and  regulations  cited  in  subparagraph 
( 1 )  of  this  paragraph  as  well  as  a  state¬ 
ment  as  to  whether  boiler  modifications 
will  be  required.  If  such  boiler  modifica¬ 
tions  will  be  required,  final  plans  must  be 
submitted  for  such  modification. 

(il)  December  31,  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 


Final 

Location  Regulation  Effective  compliance 
involved  date  date 


15  Immediately..  January 

15 . do . January 

1974. 

15 . do . July  1974. 

do  . .  15 . do .  l)eceml)er 

1974. 

do .  15 . do . June  1974. 

do  " .  15 . do . January 

1973. 

do  .  15 . do .  I)eceinl>er 

1974. 


(iii)  February  IS,  1974. — Let  contracts 
for  necessary  boiler  modifications,  if 
applicable. 

(iv)  June  IS,  1974. — Initiate  onsite 
modifications,  if  aigtlicable. 

(v)  February  28,  197 S. — Complete  on¬ 
site  modifications  if  applicable. 

(vi)  (a)  June  30,  197S. — Final  compli¬ 
ance  with’  the  low-sulfur  fuel  require¬ 
ments  of  §  225.3(c)  of  subchapter  A, 
chapter  in,  title  6  of  New  York  State’s 
official  compilation  of  codes,  rules,  and 
regulations. 

(b)  October  1,  197 S. — Pinal  compli¬ 
ance  with  the  low-sulfur  fuel  require¬ 
ments  of  §  230.2(c)  of  subchapter  A, 
chapter  m,  title  6  of  New  York  State’s 
official  compilation  of  codes,  rules,  and 
regulations. 

(3)  Except  as  provided  in  subpara¬ 
graph  (15)  of  this  paragraph,  any  owner 
or  operator  of  a  stationary  source  sub¬ 
ject  to  subparagraph  (1)  of  this  para¬ 
graph  who  elects  to  utilize  stack-gas 
desulfurization  shall  be  subject  to  the 
following  compliance  schedule: 

(i)  October  IS.  1973. — Let  necessary 
contracts  for  construction. 

(ii)  March  31,  1974. — Initiate  onsite 
construction. 

(iii)  February  28,  197 S. — Complete  on¬ 
site  construction. 

(iv)  (a)  June  30,  197S. — Final  compli¬ 
ance  with  the  requirements  of  §  225.3(c) 
of  subchapter  A.  chapter  m,  title  6  of 
New  York  State’s  official  compilation  of 
codes,  rules,  and  regulaticns. 

(b)  October  1,  197S. — Final  compli¬ 
ance  with  the  requirements  of  S  230.2(c) 
of  subchapter  A,  tiUe  6  of  New  York 


BerUn,  N.H  , 

_ do . . 

_ do . . 


State’s  official  compilation  of  codes, 
rules,  and  regulations. 

(4)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  either  sub- 
paragraph  (2)  or  (3)  of  this  paragraph 
shall  certify  to  the  Administrator,  within 
5  days  after  the  deadline  for  each  incre¬ 
ment  of  progress  whether  or  not  the  re¬ 
quired  increment  of  progn^ess  has  been 
met. 

(5)  The  owner  or  operator  of  any  fuel- 
burning  facility  of  more  than  250  million 
Btu  per  hour  heat  input  subject  to  the 
requirements  of  §  230.2(d)  of  subchap¬ 
ter  A,  chapter  III,  title  6  of  the  New  York 
State’s  official  compilation  of  codes, 
rules,  and  regulations  shall  notify  the 
Administrator,  no  later  than  Septem¬ 
ber  15,  1973,  of  his  intent  to  utilize  either 
low-sulfur  fuel  or  stack  gas  desulfuriza¬ 
tion  to  meet  these  requirements. 

(6)  Except  as  provided  in  subpara¬ 
graph  (15)  of  this  paragraph,  any  owner 
or  operator  of  a  stationary  source  sub¬ 
ject  to  subparagraph  (5)  of  this  para¬ 
graph  who  elected  to  utilize  low-sulfur 
fuel  shall  be  subject  to  the  following 
compliance  schedule: 

(i)  October  IS,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  October  1,  1974,  as  well  as  a  state¬ 
ment  as  to  whether  boiler  modifications 
will  be  required.  If  so,  final  plans  must 
be  submitted  for  such  modification. 

(ii)  December  31,  1973. — Sign  con¬ 
tracts  wdth  fuel  suppliers  for  projected 
fuel  requirements. 

(iii)  February  IS,  1974. — Let  contracts 
^or  necessary  boiler  modifications,  if 
applicable. 

(iv)  June  IS,  1974. — Initiate  onsite 
modifications,  if  applicable. 

(v)  September  3,  1974. — Complete  on¬ 
site  modifications,  if  applicable. 

(vi)  October  1,  1974. — Final  compli¬ 
ance  with  the  low-sulfur  fuel  require¬ 
ments  of  §  230.2(d)  of  subchapter  A, 
chapter  in,  title  6  of  New  York  State’s 
official  compilation  of  codes,  rules,  and 
regulations. 

(7)  Except  as  provided  in  subpara¬ 
graph  (15)  of  this  paragraph,  any 
owner  or  operator  of  a  stationary  source 
subject  to  subparagraph  (5)  of  this  par¬ 
agraph  who  elects  to  utilize  stack  gas 
desulfurization  shall  be  subject  to  the 
following  compliance  schedule: 

(i)  October  IS,  1973. — Let  necessary 
contracts  for  construction. 

(ii)  December  31,  1973. — Initiate  on¬ 
site  construction. 

(iii)  September  1, 1974. — Complete  on¬ 
site  construction. 

(iv)  October  1,  1974. — Final  compli¬ 
ance  with  the  requirements  of  §  230.2 (d> 
of  subchapter  A,  chapter  HI,  title  6  of 
New  York  State’s  official  compilation  of 
codes,  rules,  and  regulations. 

(8)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  either  sub- 
paragraph  (6)  or  (7)  of  this  paragraph 
shall  certify  to  the  Administrator,  within 
5  days  after  the  deadline  for  each  incre¬ 
ment  of  progress  whether  or  not  the 
required  Increment  of  progress  has  been 
met. 

(9)  Except  as  provided  in  subpara¬ 
graph  (15)  of  this  paragraph  the  owner 
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or  operator  of  any  petroleum  refinery 
subject  to  the  requirements  of  §  223.1 
(a>  of  subchapter  A,  chapter  in,  title  6 
of  New.  York  State’s  official  compilation 
of  codes,  rules,  and  regulations  shall 
comply  with  the  compliance  schedule  in 
subparagraph  (10)  of  this  paragraph. 

(10)  Any  owner  or  operator  of  a  pe¬ 
troleum  refinery  subject  to  subparagraph 
(9)  of  this  paragraph  shall  be  subject 
to  the  following  compliance  schedule: 

(i)  October  15.  1973. — Submit  final 
control  plan  to  the  Administrator. 

(11)  February  28.  1974. — Let  necessary 
contracts  for  construction  or  installation 
of  emission  control  equipment. 

(iii)  June  30.  1974. — Initiate  onsite 
construction  or  installation  of  emission 
control  equipment. 

(iv)  November  30. 1974. — Complete  on¬ 
site  construction  or  installation  of  emis¬ 
sion  control  equipment. 

(V)  December  31.  1974. — Pinal  com¬ 
pliance  with  the  requirements  of  §  223.1 
(a)  of  subchapter  A,  chapter  HI,  title  6 
of  New  York  State’s  official  compilation 
of  c(xies,  rules,  and  regulations. 

(11)  Any  owner  or  operator  subject 
to  the  ccmipliance  schedule  in  subpara¬ 
graph  (10)  of  this  paragraph  shall  cer¬ 
tify  to  the  Administrator,  within  5  days 
after  the  deadline  for  each  increment  of 
progress  whether  or  not  the  required 
increment  of  progress  has  been  met. 

(12)  Except  as  provided  in  subpara¬ 
graph  (15)  of  this  paragraph,  the  owner 
or  operator  of  any  coke  oven  battery  sub¬ 
ject  to  the  requirements  of  part  214, 
$§  214.2  and  214.4,  of  subchapter  A, 
chapter  m,  title  6  of  the  New  York 
State’s  official  compilation  of  codes,  rules, 
and  regulaticwis  for  a  system  with  an  en¬ 
vironmental  rating  B  as  determined  by 
part  212  of  subchapter  A,  chapter  m, 
title  6  of  the  New  York  State  official 
compilation  of  codes,  rules,  and  regvila- 
tions,  shall  comply  with  the  compliance 
schedule  in  subparagraph  (13)  of  this 
paragraph. 

(13)  Any  owner  or  operator  of  a  coke 
oven  battery  subject  to  subparagraph 

(12)  of  this  paragraph  shall  be  subject 
to  the  following  compliance  schedule: 

(i)  October  15.  1973. — Submit  final 
control  plan  to  the  Administrator. 

(ii)  February  1,  1974. — ^Let  necessary 
contract  for  construction  or  installation 
of  control  equipment. 

(iii)  April  15.  1974. — Initiate  onsite 
construction  or  installation  of  control 
equipment. 

(iv)  September  30.  1974. — Complete 
onsite  construction  or  installation  of  con¬ 
trol  equipment. 

(V)  October  28.  1974. — Pinal  compli¬ 
ance  with  the  requirements  of  part  214, 
§§  214.2  and  214.4,  of  subchiqster  A,  chap¬ 
ter  HI,  title  6  of  the  New  York  State’s 
official  compilation  of  codes,  rules,  and 
regulations. 

(14)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  subparagraph 

(13)  of  this  paragraph  shall  certify  to 
the  Administrator,  within  5  days  after 
the  deadline  for  each  increment  of  prog¬ 
ress  whether  or  not  the  required  incre¬ 
ment  of  progress  has  been  met. 


(15)  SulH>aragraphs  (1)  through  (14) 
of  this  paragraph  shall  not  apply: 

(1)  To  a  source  which  is  presently  in 
compliance  with  applicable  regulations 
and  which  has  certified  such  compliance 
to  the  Administrator  by  S^tember  15, 
1973.  The  Administrator  may  request 
whatever  supporting  information  he  C(m- 
siders  necessary  for  proper  certification. 

(ii)  To  a  source  for  which  a  compli¬ 
ance  schedule  is  adopted  by  the  State 
and  approved  by  the  Administrator. 

(iii)  To  a  source  whose  owner  or  oper¬ 
ator  submits  to  the  Administrator,  by 
September  15,  1973,  a  proposed  alterna¬ 
tive  schedule.  No  such  schedule  may  pro¬ 
vide  for  compliance  after  the  final  com¬ 
pliance  date  in  the  applicable  emission 
regulation.  If  promulgated  by  the  Ad¬ 
ministrator,  such  schedule  shall  satisfy 
the  requirements  of  this  paragraph  for 
the  affected  source. 

(16)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  promul¬ 
gating  a  separate  schedule  for  any  source 
to  which  the  application  of  the  compli¬ 
ance  schedules  in  subparagraphs  (2), 
(3),  (6),  (7),  (10),  and  (13)  of  this  para¬ 
graph  fails  to  satisfy  the  requirements 
of  §  51.15  (b)  and  (c)  of  this  chapter. 

Subpart  MM — Oregon 

12.  Section  52.1975  is  amended  by  add¬ 
ing  a  new  paragraph  (b) ,  as  follows: 

§52.1975  Compliance  schedules. 

•  •  •  *  • 

(b)  Federal  compliance  schedules. — 
(1)  Except  as  provided  in  subparagraph 
(13)  of  this  paragraph,  the  owner  or  op¬ 
erator  of  any  Kraft  pulpmill  subject  to 
the  following  emission  limiting  regula¬ 
tion  in  the  Oregcxi  Implementation  plan 
shall  comply  with  the  compliance  sched¬ 
ules  in  subparagraphs  (2)  and  (3)  of  this 
paragraph:  Oregon  Administrative  rules, 
chapter  340,  section  25-170(2)  (a)  (re¬ 
covery  furnaces)  and  (b)  (lime  kilns) 
(app.  2-A  of  the  Oregon  Implementation 
plan) . 

(2)  Compliance  schedule  for  recovery 
furnaces: 

(i)  September  3. 1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  December  17,  1973. — Negotiate 
and  sign  all  necessary  contracts  for  emis¬ 
sion  control  systems  or  process  modifica¬ 
tions,  or  issue  orders  for  the  purchase  of 
component  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  May  26,  1975. — Complete  (wisite 
ccmstruction  or  Installatimi  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  July  1,  1975. — Achieve  compliance 
with  the  applicable  regulations,  and  cer¬ 
tify  such  compliance  to  the  Adminis¬ 
trator. 

(v)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 


the  opportunity  to  have  an  observer 
present. 

(vl)  Five  days  after  the  deadline  for 
completing  Increments  in  subdivisions 

(ii)  and  (iii)  in  this  subparagraph,  cer¬ 
tify  to  the  Administrator  whether  the 
increment  has  been  met. 

(3)  Compliance  schedule  for  lime 
kilns: 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  October  29,  1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com- 
p>onent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  July  29.  1974. — Complete  onsite 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  August  26.  1974. — ^Achieve  com¬ 
pliance  with  the  applicable  regulations, 
and  certify  such  compliance  to  the 
Administrator. 

(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  August  26,  1974, 
Ten  days  prior  to  such  a  test,  notice  must 
be  given  to  the  Administrator  to  afford 
him  the  opportimity  to  have  an  observer 
present. 

(vl)  Rve  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii)  and  (iii)  in  this  subparagraph,  cer¬ 
tify  to  the  Administrator  whether  the 
increment  has  been  met. 

(4)  Except  as  provided  in  subpara¬ 
graph  (13)  of  this  paragraph,  the  owner 
or  operator  of  any  sulfite  pulpmill  sub¬ 
ject  to  the  following  emission-limiting 
regulation  in  the  Oregon  Implementation 
plan  shall  comply  with  the  compliance 
schedule  in  subparagraph  (5)  or  (6),  as 
applicable,  of  this  paragraph:  Oregon 
Administrative  rules,  chapter  340,  sec¬ 
tion  25-360  (app.  2-A  of  the  Oregon  Im¬ 
plementation  plan) . 

(5)  Compliance  schedule  for  sulfite 
mills  of  110  tons  or  greater  of  air  dried 
imbleached  pulp  per  day: 

(i)  September  3.  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  October  1,  1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  May  20.  1974.— Complete  onsite 
construction  or  installation  of  emission 
control  equipment  or  process  modifica- 
ti<xi. 

(iv)  July  1, 1974. — Achieve  compliance 
with  the  applicable  regulations,  and 
certify  such  compliance  to  the  Ad¬ 
ministrator. 

(v)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com- 
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pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1974.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(Vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 

(ii)  and  (iii)  in  this  subparagraph,  cer¬ 
tify  to  the  Administrator  whether  the  in¬ 
crement  has  been  met. 

(6)  Compliance  ^hedule  for  sulfite 
mills  of  less  than  110  tons  of  air  dried  un¬ 
bleached  pulp  per  day: 

(i)  September  3.  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  February  1,  1974.— Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  August  1.  1974. — Complete  onsite 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  November  1,  1974. — Achieve  com¬ 
pliance  with  the  applicable  regulations, 
and  certify  such  compliance  to  the  Ad¬ 
ministrator. 

fv)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  November  1,  1974. 
Ten  days  prior  to  such  a  test,  notice  must 
be  given  to  the  Administrator  to  afford 
him  the  opportunity  to  have  an  observer 
present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 

(ii)  and  (iii)  in  this  subparagraph,  cer¬ 
tify  to  the  Administrator  whether  the 
increment  has  been  met. 

(7)  Except  as  provided  in  subpara¬ 
graph  (13)  of  this  paragraph,  the  owner 
or  operator  of  any  primary  aluminum 
plant  subject  to  the  following  emission 
limiting  regulation  in  the  Oregon  Imple¬ 
mentation  plan  shall  comply  with  the 
complif  nee  schedule  in  subparagraph  (8) 
of  this  paragraph:  Oregon  Administra¬ 
tive  rules,  chapter  340,  section  25-265 
(app.  2-A  of  the  Oregon  Implementation 
plan) . 

(8)  Compliance  schedule  for  primary 
aluminum  plants: 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  January  14,  1974. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  December  9,  1974. — Complete  on¬ 
site  construction  or  installation  of  emis¬ 


sion  control  equipment  or  process  modi¬ 
fication. 

(iv)  January  1, 1975. — Achieve  compli¬ 
ance  with  the  applicable  regulations,  and 
certify  such  compliance  to  the  Admin¬ 
istrator. 

(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  January  1,  1975. 
Ten  days  prior  to  such  a  test,  notice 
must  be  given  to  the  Administrator  to 
afford  him  the  opportunity  to  have  an 
observer  present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 

(11)  and  (iii)  in  this  subparagraph,  cer¬ 
tify  to  the  Administrator  whether  the 
increment  has  been  met. 

(9)  Except  as  provided  in  subpara¬ 
graph  (13)  of  this  paragraph,  the  owner 
or  operator  of  any  facility  for  laterite 
ore  production  of  ferronickel  subject  to 
the  following  emission  limiting  regula¬ 
tion  in  the  Oregon  Implementation  plan 
shall  comply  with  the  compliance  sched¬ 
ule  in  subparagraph  (10)  of  this  para¬ 
graph:  Oregon  Administrative  rules, 
chapter  340,  section  25-415  (app.  2-A  of 
the  Oregon  Implementation  plan). 

(10)  Compliance  schedule : 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(11)  January  1,  1974. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  June  1,  1974. — Complete  onsite 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  July  1,  1974. — Achieve  compli¬ 
ance  with  the  applicable  regulations,  and 
certify  such  compliance  to  the  Adminis¬ 
trator. 

(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1974.  Ten 
days  prior  to  such  a  test  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  (ii)  and  (iii) 
in  this  subparagraph,  certify  to  the  Ad¬ 
ministrator  whether  the  increment  has 
been  met. 

(11)  Except  as  provided  in  subpara¬ 
graph  (13)  of  this  paragraph,  the  owner 
or  operator  of  a  gasoline  tank  subject  to 
the  following  regulation  in  the  Oregon 
implementation  plan  shall  comply  with 
the  compliance  schedule  in  subparagraph 

(12)  of  this  paragraph:  Rules  and  regu¬ 
lations  of  the  Lane  Regional  Air  Pollu¬ 
tion  Authority,  article  2-5,  section  2-5.13 
(app.  2-E  of  the  Oregon  implementation 
plan) . 


(12)  Compliance  schedule  for  gasoline 
tanks: 

(i)  September  14,  1973. — Submit  to 
the  Administrator  a  final  control  plan, 
which  describes  at  a  minimum  the  steps 
which  will  be  taken  by  the  source  to 
achieve  compliance  with  the  applicable 
regulation. 

(ii)  December  14,  1973. — Negotiate 
and  sign  all  necessary  contracts  for  emis¬ 
sion  control  systems  or  issue  orders  for 
the  purchase  of  component  parts  to  ac¬ 
complish  emission  control. 

(iii)  February  15,  1974. — Initiate  on¬ 
site  construction  or  installation  of  emis¬ 
sion  control  equipment. 

(iv)  November  15,  1974. — Complette 
onsite  construction  or  installation  of 
emission  control  equipment. 

(V)  January  1, 1975. — Achieve  compli¬ 
ance  with  the  applicable  regulation  and 
certify  such  compliance  to  the  Adminis¬ 
trator.  * 

(vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii),  (iii),  and  (iv)  in  this  subparagraph 
certify  to  the  Administrator  whether  the 
increment  has  been  met. 

(13)  Subparagraphs  (1)  through  (12) 
of  this  paragraph  shall  not  apply: 

(i)  To  a  source  which  is  presently  in 
compliance  with  applicable  regulations 
and  which  has  certified  such  compliance 
to  the  Administrator  by  September  15, 
1973.  The  Administrator  may  request 
whatever  supporting  information  he  con¬ 
siders  necessary  for  proper  certification. 

(ii)  To  a  source  for  which  a  compli¬ 
ance  schedule  is  adopted  by  the  State 
and  approved  by  the  Administratqr. 

(iii)  To  a  source  whose  owner  or  op¬ 
erator  submits  to  the  Administrator,  by 
September  15,  1973,  a  proposed  alterna¬ 
tive  schedule.  No  such  schedule  may  pro¬ 
vide  for  compliance  after  the  final  com¬ 
pliance  date  in  the  applicable  emission 
regulation. 

If  promulgated  by  the  Administrator, 
such  schedule  shall  satisfy  the  require¬ 
ments  of  this  paragraph  for  the  affected 
source. 

(14)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  pro¬ 
mulgating  a  separate  schedule  for  any 
source  to  which  the  application  of  the 
compliance  schedule  in  subparagraphs 
(2),  (3),  (5),  (6),  (8),  (10),  and  (12) 
of  this  paragraph  fails  to  satisfy  the 
requirements  of  §  51.15  (b)  and  (c)  of 
this  chapter. 

Subpart  00 — Rhode  Island 

13.  Section  52.2077  is  amended  by  add¬ 
ing  a  new  paragraph  (c),  as  follows: 

§  52.2077  C^unipliance  srlirdules. 

*  *  «  ♦  « 

(c)  Federal  compliance  schedules. — 
The  compliance  schedules  for  the  sources 
identified  below  are  promulgated  herein 
in  satisfaction  of  the  requirements  of 
§  51.15  of  this  chapter.  All  regulations 
cited  are  air  pollution  control  regula¬ 
tions  of  the  State,  unless  otherwise  noted. 
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Refulatlon  EflectiTe  Final 

SouTt«  Location  involved  date  oompliance 

date 


Providence  Municipal  Incinwator.-.i. . Providence,  R.I..  12.2.2(c)  Immediately..  Jan.  31,1974 

Pawtucket  Municipal  Incinerator _ ...  Pawtucket,  R.I —  12.2.2(c) - - - do..„ — ..  May  31,1975 

Woonsocket  Municipal  Incinerator _ Woonsocket,  R.I..  12.2.2(c) - do -  Do. 

Newport  Municipal  Incinerator _ _  Newport,  R.I - 12.2.2(c) - do -  Dec.  31,1973 


Subpart  PP — South  Carolina 

14.  Section  52.2123  is  amended  by  add¬ 
ing  a  new  paragraph  (c)  as  follows: 

§  32.2123  Compliance  si'liodules. 

•  •  *  •  • 

(c)  Federal  compliance  schedules. — 

(1)  Except  as  provided  in  subparagraph 
(13)  of  this  paragraph,  the  owner  or 
operator  of  any  stationary  source  sub¬ 
ject  to  emission  limiting  regulations  of 
the  South  Carolina  implementation  plan 
shall  comply  with  the  applicable  compli¬ 
ance  schedule  in  subparagraphs  (2) 
through  (10)  of  this  paragraph. 

(2)  CompUance  schedule  for  sources  in 
the  Charleston  Intrastate  Region  subject 
to  standard  5A,  section  I  of  the  air  pollu¬ 
tion  control  regulations  and  standards 
for  the  State  of  South  Carolina: 

(i)  November  1,  1973.  Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tion. 

(ii)  ilfay  f,  1974.  Negotiate  and  sign  all 
necessary  contracts  for  emission  control 
systems  or  process  modifications,  or 
issue  orders  for  the  purchase  of  compo¬ 
nent  parts  to  accompUsh  emission  control 
or  process  modification. 

(hi)  May  1,  1975.  Initiate  onsite  con¬ 
struction  or  installation  of  emission  con¬ 
trol  equipment  or  process  modification. 

(iv)  May  1, 1977.  Complete  onsite  con¬ 
struction  or  installation  of  emission  con¬ 
trol  equipment  or  process  modification. 

(V)  July  1,  1977. — Achieve  compliance 
with  the  applicable  regulations  and  cer¬ 
tify  such  compliance  to  the  Administra¬ 
tor. 

(3)  The  owmer  or  operator  of  any  fuel 
burning  facility  of  more  than  250  million 
Btu  per  hour  heat  input  subject  to  the 
requirements  of  South  Carolina  standard 
2A,  section  n  B  and  C  shall  notify  the 
Administrator,  no  later  than  September 
15,  1973,  of  his  intent  to  utilize  either 
low-sulfur  fuel  or  stack  gas  desulfuriza¬ 
tion  to  meet  these  requirements. 

(4)  Any  owner  or  operate  of  a  station¬ 
ary  source  in  the  (Charleston  Intrastate 
R^on  subject  to  subparagraph  (3)  of 
this  paragraph  who  elects  to  utilize  low- 
sulfur  fuel  shall  be  subject  to  the  follow¬ 
ing  compliance  schedule: 

(i)  November  1,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1,  1977,  as  well  as  a  statement 
as  to  whether  boiler  modification  wall  be 
required.  If  so.  final  plans  must  be  sub¬ 
mitted  for  such  modificaticm. 

(ii)  May  1. 1974. — Sign  contracts  with 
fuel  suppliers  for  projected  fuel  require¬ 
ments. 

(iii)  May  1,  1975. — Let  contracts  for 
necessary  boiler  modifications.  If  appli¬ 
cable. 


(iv)  January  1,  1976. — Initiate  cmsite 
modifications,  if  applicable. 

(V)  May  1,  1977. — Complete  onsite 
modifications,  if  applicable. 

(vi)  July  1,  1977. — Pinal  compliance 
with  the  requirements  of  South  (Carolina 
standard  2A,  section  n  B  and  C. 

(5)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  outside  the  (Charleston  In¬ 
trastate  Region  subject  to  subparagraph 
(3)  of  this  paragraph  w'ho  elects  to  uti¬ 
lize  low-sulfur  fuel  shall  be  subject  to 
the  following  compliance  schedule: 

(i)  October  15,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  31, 1975,  as  well  as  a  statement 
as  to  whether  boiler  modifications  will 
be  required.  If  so,  final  plans  must  be 
submitted  for  such  modification. 

(ii)  December  31. 1973. — Sign  contracts 
with  fuel  .suppliers  for  projected  fuel 
requirements. 

(iii)  February  15.  1974. — ^Let  contracts 
for  necessary  boiler  modifications,  if 
applicable. 

(iv)  June  15,  1974. — Initiate  onsite 
modifications,  if  ai^licable. 

(V)  March  31,  1975. — Complete  onsite 
modifications,  if  applicable. 

(vi)  July  31,  1975. — Pinal  compliance 
writh  requirements  of  South  Carolina 
standard  2A,  section  n  B  and  C. 

(6)  Any  owmer  or  operator  in  the 
Charleston  Intrastate  Region  subject  to 
subparagraph  (3)  of  this  paragraph  who 
elects  to  utilize  stack  gas  desulfui^tion 
shall  be  subject  to  the  compliance  sched¬ 
ule  in  subparagraph  (2)  of  this  para¬ 
graph. 

(7)  Any  owmer  or  operator  outside  the 
CTharleston  Intrastate  Region  subject  to 
subparagraph  (3)  of  this  paragraph  who 
elects  to  utilize  stack  gas  desulfurization 
shall  be  subject  to  the  following  compli- 
anc^e  schedule: 

(i)  October  15,  1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  pr(x;ess  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(ii)  March  31,  1974. — ^Initiate  on-site 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iii)  March  31,  1975. — Complete  on¬ 
site  (instruction  or  Installation  of  emis¬ 
sion  control  equlinnent  or  process  modi¬ 
fication. 

(Iv)  July  31,  1975. — Achieve  compli¬ 
ance  with  the  applicable  regulations  and 
certify  such  compliance  to  the  Adminis¬ 
trator. 

(8)  Compliance  schedule  for  sources 
subject  to  standard  5A,  sections  n  and 
VI  B  and  C  of  the  air  pollution  control 
regulations  and  standards  for  the  State 
of  South  Carolina. 


(i)  October  1, 1973. — Submit  to  the  Ad¬ 
ministrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
wall  be  taken  by  the  sour(»  to  achieve 
(compliance  with  the  applicable  regula¬ 
tions. 

(ii)  December  1,  1973. — ^Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  pimcess  modifi(cations, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  January  1,  1974. — ^Initiate  on-site 
construction  or  installation  of  emission 
control  equipment  or  process  m(xiifica- 

tion.  ! 

(iv)  May  1,  1975. — Complete  on-site  j 

construction  or  Installation  of  emission 

control  equipment  or  process  modifica- 
ti(m. 

(V)  July  31  1975. — Achieve  compliance 
with  the  applicable  regulations  and  cer¬ 
tify  such  compliance  to  the  Administra¬ 
tor. 

(9)  Compliance  schedule  for  primary 
and  secondary  metals  plants  subject  to 
standard  5A,  section  vn  of  the  air  pol¬ 
lution  control  regulations  and  standards 
for  the  State  of  South  Carolina: 

(i)  October  1,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  wdth  the  applicable  regula¬ 
tions. 

(ii)  December  1.  1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  (»m- 
ponent  parts  to  ao(x>mplish  emission  con¬ 
trol  or  pr(X)ess  modification. 

(iii)  January  1,  1974. — Initiate  onsite 
construction  or  Installation  of  emission 
control  equipment  or  pr(x)ess  modifica¬ 
tion. 

(iv)  March  1,  1975. — Complete  on 
site  (instruction  or  installation  of  emis¬ 
sion  control  equipment  or  pr(xiss  modifi¬ 
cation. 

(V)  May  1.  1975. — Achieve  compliance 
with  the  applicable  regulations  and  cer¬ 
tify  such  compliance  to  the  Administra¬ 
tor. 

(10)  Compliance  schedule  for  sources 
subject  to  standard  2A,  section  I  and 
standard  5A,  sections  m,  IV,  and  V  of 
the  air  pollution  control  regulations  and 
standards  for  the  State  of  South  Caro¬ 
lina: 

(1)  September  15. 1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(11)  November  1,  1973. — ^Negotiate  and 

sign  all  necessary  contracts  for  emission  ' 

control  systems  or  piucess  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modifi(».tion. 

(iii)  December  1, 1973. — ^Initiate  (xislte 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  June  1,  1974. — Complete  onsite 
construction  or  Installation  of  emission 
control  equipment  or  process  m(xiifica- 
tlon. 
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(v)  July  1.  1974. — Achieve  compliance 
with  the  applicable  regulations  and  cer¬ 
tify  such  compliance  to  the  Adminis¬ 
trator. 

(11)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  on  or  before  the  final 
compliance  dates  listed  in  each  subpara¬ 
graph  (2)  through  (10)  of  this  para¬ 
graph.  Ten  days  prior  to  such  a  test, 
notice  must  be  given  to  the  Administra¬ 
tor  to  afford  him  the  opportunity  to  have 
an  observer  present. 

(12)  Five  days  after  the  deadline  for 
completing  increments  (ii)  through  (v) 
in  subparagraphs  (2)  through  (10)  cer¬ 
tification  as  to  whether  the  increments 
were  met  sKall  be  made  to  the  Adminis¬ 
trator. 

(13)  (i)  None  of  the  above  subpara¬ 
graphs  shall  apply  to  source  which  is 
presently  in  compliance  with  the  appli¬ 
cable  regulations  and  which  has  certified 
such  compliance  to  the  Administrator  by 
September  15,  1973.  The  Administrator 
may  request  whatever  supporting  infor¬ 
mation  he  considers  necessary  for  proper 
certification. 

(il)  Any  compliance  schedule  adopted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  require¬ 
ments  of  this  paragraph  for  the  affected 
source. 

(iii)  Any  owner  or  operator  subject  to 
a  compliance  schedule  in  this  paragp-aph 
may  submit  to  the  Administi  ator  no  later 
than  September  15,  1973,  a  proposed  al¬ 
ternative  compliance  schedule.  No  such 
compliance  schedule  may  provide  for 
final  compliance  after  the  final  compli¬ 
ance  date  in  the  applicable  compliance 
schedule  of  this  paragraph.  If  promul¬ 
gated  by  the  Administrator,  such  sched¬ 
ule  shall  satisfy  the  requirements  of  this 
paragraph  for  the  affected  source. 

(14)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  promul¬ 
gating  a  separate  schedule  for  any  source 
to  which  the  application  of  a  compliance 
schedule  In  this  paragraph  falls  to  satisfy 
the  requirements  of  S  51.15  (b)  and  (c) 
of  this  chapter. 

Subpart  RR — ^Tennessee 

15.  Section  52.2223  is  amended  by  add¬ 
ing  a  new  paragraph  (e),  as  follows: 

§  52.2223  Compliuni'e  arhcdiiles. 

*  *  •  •  • 

(e)  Federal  compliance  schedules. — 

(1)  Except  as  provided  in  subparagraph 
(8)  of  this  paragraph,  the  owner  or  oper¬ 
ator  of  any  stationary  source  subject  to 
the  following  emission  limiting  regula¬ 
tions  of  the  Knox  County  Air  Pollution 
Control  Regulations  contained  as  part 
of  the  Tennessee  implementation  plan 
shall  comply  with  the  compliance  sched¬ 
ule  in  subparagraph  (2)  of  this  para¬ 
graph:  Knox  County  Air  Pollution  Con¬ 
trol  Regulations,  sections  18.2C;  19.4B; 
20.1D:  and  23.1;  city  of  Memphis  Air 
Pollution  Control  Code  and  Shelby 
County  Air  Pollution  Control  Code,  sec¬ 
tions  3-24 (d) ;  Hamilton  County  Air  Pol¬ 
lution  Control  Regulations,  rules  10.4  and 
13.6. 

(2)  Compliance  schedule. 


(i)  October  1.  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  December  1.  1973. — ^Negotiate  and 
sign  all  necessary  contracts  for  emission- 
control  systems  or  process  modification, 
or  issue  orders  for  the  purchase  of  com- 
ix>nent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  January  1.  1974. — Initiate  onsite 
construction  or  installation  of  emis¬ 
sion-control  equipment  or  process 
modification. 

(iv)  May  1,  1975. — Complete  onsite 
construction  or  installation  of  emis¬ 
sion-control  equipment  or  process 
modification. 

(V)  July  1,  1975. — Achieve  compli¬ 
ance  with  the  applicable  regulations 
and  certify  such  compliance  to  the 
Administrator. 

(vi)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1.  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportimity  to  have  an  observer 
present. 

(vii)  Five  days  after  the  deadline  for 
completing  increments  (ii)  through  (iv) 
in  this  subparagraph,  certify  to  the  Ad¬ 
ministrator  whether  the  increment  has 
been  met. 

(3)  Except  as  provided  in  subtwira- 
graph  (8)  of  this  paragraph,  the  owner 
or  op>erator  of  any  stationary  source  sub¬ 
ject  to  the  following  emission -limiting 
regulations  of  the  Knox  Coiuity  Air  Pol¬ 
lution  Control  Regulations  shall  comply 
with  the  compliance,  schedule  in  sub- 
paragraph  (4)  of  this  paragraph;  Knox 
Coimty  Air  Pollution  Control  Regula¬ 
tions,  section  19.2C. 

(4)  Compliance  schedule: 

(i)  October  1,  1973. — Submit  to  the 
Administrator  a  final  control  plan, 
which  describes  at  a  minimiun  the  steps 
which  will  be  taken  by  the  source  to 
achieve  compliance  with  the  applicable 
regulations. 

Hi)  December  1.  1973. — Negotiate  and 
sign  all  necessary  contiBCts  for  emis¬ 
sion-control  systems  or  process  modifi¬ 
cation,  or  issue  orders  for  the  purchase 
of  component  parts  to  accomplish  emis¬ 
sion  control  or  process  modification. 

(iii)  January  1,  1974. — Initiate  onsite 
construction  or  installation  of  emission 
equipment  or  process  modification. 

(iv)  May  1.  1975. — Complete  onsite 
construction  or  installation  of  emission- 
control  equipment  or  process  modifica¬ 
tion. 

(v)  June  1, 1975. — ^Achieve  compliance 
with  the  applicable  regulations  and  cer¬ 
tify  such  compliance  to  the  Adminis¬ 
trator. 

(vi)  ii  a  performance  test  is  necessary 
for  a  determinati<m  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  June  1,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
givoi  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 


(vii)  Five  days  after  the  deadline  for 
completing  increments  (ii)  through  (iv) 
in  this  subparagraph,  certify  to  the  Ad¬ 
ministrator  whether  the  increment  has 
been  met. 

(5)  The  owner  or  operator  of  any  fuel- 
burning  facility  subject  to  the  require¬ 
ments  of  Knox  County  Air  Pollution  Con¬ 
trol  Regulations,  section  18.4B,  City  of 
Memphis  Air  Pollution  Control  Code  and 
Shelby  County  Air  Pollution  Control  Code 
section  3-24  (b)  and  Hamilton  Coimty  Air 
Pollution  Control  Regulations,  rules  10.4 
and  13.6,  shall  notify  the  Administrator, 
no  later  than  September  15,  1973,  of  his 
intent  to  utilize  either  low-sulfur  fuel 
or  stack  gas  desulfurization  to  meet  these 
requirements. 

(6)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  subparagraph 
(5)  of  this  paragraph  who  elects  to 
utilize  low-sulfur  fuel  shall  be  subject 
to  the  following  compliance  schedule: 

(i)  October  15,  1973. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amount  of  fuel  to  be  burned  on  and 
after  July  1.  1975,  as  well  as  a  statement 
as  to  whether  boiler  modification  will  be 
required.  If  so,  final  plans  must  be  sub¬ 
mitted  for  such  modification. 

(ii)  December  31,  1973. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements. 

(iii)  February  15, 1974. — ^Let  contracts 
for  necessary  boiler  modifications,  if  ap¬ 
plicable. 

(iv)  June  15,  1974. — Initiate  onsite 
modifications,  if  applicable. 

(v)  March  31,  1975. — Complete  onsite 
modifications,  if  applicable. 

(vi)  July  1,  1975. — Final  compliance 
with  the  requirements  of  Knox  County 
Air  Pollution  Control  Regulations,  section 
18.4B  and  City  of  Memphis  Air  Pollution 
Control  Code  and  Shelby  County  Air 
Pollution  Control  Code  section  3-24 (b) . 

(7)  Any  owner  or  operator  subject  to 
subparagraph  (5)  of  this  paragraph  who 
elects  to  utilize  stack  gas  desulfiuization 
shall  be  subject  to  the  compliance  sched¬ 
ule  in  subparagraph  (2)  of  this  para¬ 
graph. 

(8)  (1)  None  of  the  above  subpara¬ 
graphs  shall  apply  to  a  source  which  is 
presently  in  compliance  with  applicable 
regulations  and  which  has  certified  such 
compliance  to  the  Administrator  by  Sep¬ 
tember  15,  1973.  The  Administrator  may 
request  whatever  supporting  information 
he  considers  necessary  for  proper  cer¬ 
tification. 

(ii)  Any  compliance  schedule  adopted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  requirements 
of  this  paragraph  for  the  affected  source. 

(iii)  Any  owner  or  operator  subject 
to  a  compliance  schedule  in  this  para¬ 
graph  may  submit  to  the  Administrator 
no  later  than  September  15,  1973,  a  pro¬ 
posed  alternative  compliance  schedule. 
No  such  compliance  schedule  may  pro¬ 
vide  for  final  compliance  after  the  final 
compliance  date  in  the  applicable  com¬ 
pliance  schedule  of  this  paragraph.  If 
promulgated  by  the  Administrator,  such 
schedule  shall  satisfy  the  requirements 
of  this  paragraph  for  the  affected  source. 

(9)  The  compliance  schedules  in  sub- 
paragraphs  (2),  (4),  and  (6)  of  this  para- 


No.  118— Pt.  Ill - 7 


FEDERAL  REGISTER,  VOL.  3t,  NO.  Ill — WEDNESDAY,  JUNE  20.  1973 


16184 


PROPOSED  RULES 


graph  shall  not  excuse  a  source  from 
complying  with  any  interim  emission 
limitation  on  the  date  prescribed  in  a 
Knox  Coimty,  Shelby  Coimty  or  city  of 
Memphis  or  Hamilton  County  Air  Pol¬ 
lution  Control  Regulation  listed  in  sub- 
paragraphs  (1),  (3),  and  (5)  of  this 
paragraph. 

(10)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  promul¬ 
gating  a  separate  schedule  for  any  source 
to  which  the  application  of  the  com¬ 
pliance  schedules  in  the  above  subpara¬ 
graphs  of  this  paragraph  fail  to  satisfy 
the  requirements  of  §  51.15  (b)  and  (c) 
of  this  chapter. 

Subpart  WW — Washington 

16.  Section  52.2481  is  amended  by  add¬ 
ing  a  new  paragraph  (d),  as  follows: 

§  52.2481  Compliance  M'hedules. 

•  •  *  •  • 

(d)  Federal  compliance  schedules. — 

(1)  Except  as  provided  in  subparagraph 
(16)  of  this  paragraph,  the  owner  or 
operator  of  any  Kraft  pulp  mill  subject 
to  the  following  emission  limiting  regu¬ 
lation  in  the  Washington  implementa¬ 
tion  plan  shall  comply  with  the  compli¬ 
ance  schedules  in  subparagraphs  (2) 
and  (3)  of  this  paragraph:  Washington 
administrative  code  18-36-030  (3)  and 

(5)  (recovery  furnaces)  and  18-36-030 

(6)  (lime  kilns)  (appendix  E  of  the 
Washington  implementation  plan). 

(2)  Compliance  schedule  for  recovery 
furnaces. 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  Anal  control  plan,  which 
describes  at  a  minimiun  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(11)  December  17,  1973. — Negotiate 

and  sign  all  necessary  contracts  for 
emission  control  systems  or  process 
modification,  or  issue  orders  for  the  pur¬ 
chase  of  component  parts  to  accomplish 
emission  control  or  process  modification. 

(iii)  May  26,  1975. — Complete  onsite 
construction  or  installation  of  emission 
control  equipment  or  process 
modification. 

(iv)  July  21,  1975. — Achieve  compli¬ 
ance  with  the  applicable  regulations,  and 
certify  such  compliance  to  the 
Administrator. 

(v)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  21,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  <mPortunity  to  have  an  observer 
present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  (ii)  and  (Ui)  In 
this  subparagraph,  certify  to  the  Ad¬ 
ministrator  whether  the  increment  has 
been  met. 

(3)  Compliance  schedule  for  lime 
kilns. 

(i)  September  3, 1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
wiU  be  taken  by  the  source  to  achieve 


compliance  with  the  aiH>llcable 
regulations. 

(ii)  October  29,  1973. — ^Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  pr(x:ess  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  July  29,  1974. — Complete  on-site 
construction  or  installation  of  emission 
control  equipment  or  process 
mcxlification. 

(iv)  August  26, 1974. — Achieve  compli¬ 
ance  with  the  applicable  regulations, 
and  certify  such  compliance  to  the 
Administrator. 

(v)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  August  26,  1974. 
Ten  days  prior  to  such  a  test,  notice 
must  be  given  to  the  Administrator  to 
afford  him  the  opportunity  to  have  an 
observer  present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  (li)  and  (Iii)  in 
this  subparagraph,  certify  to  the  Ad¬ 
ministrator  whether  the  increment  has 
been  met. 

(4)  Except  as  provided  in  subpara¬ 
graph  (16)  of  this  paragraph,  the  owner 
or  operator  of  any  sulfite  pulp  mill  sub¬ 
ject  to  the  following  emission  limiting 
regulation  in  the  Washington  imple¬ 
mentation  plan  shall  comply  with  the 
compliance  schedule  in  subparagraph 

(5)  of  this  paragraph:  Washington  ad¬ 
ministrative  code  81-38-030  (1),  (2), 
(3),  (4)  and  (5)  (appendix  E  of  the 
Washington  implementation  plan) . 

(5)  Compliance  schedule  for  sulfite 
pulp  mills. 

(i)  September  3,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable 
regulations. 

(ii)  October  1,  1973. — ^Negotiate  and 
sign  all  necessary  (x>ntracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission 
control  or  process  modification. 

(iii)  May  20.  1974. — Complete  on-site 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  July  1,  1974. — Achieve  compliance 
with  the  applicable  regulations,  and  cer¬ 
tify  such  compliance  to  the  Adminis¬ 
trator. 

(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1974.  Ten 
days  prior  to  such  a  test,  notice  must 
be  given  to  the  Administrator  to  afford 
him  the  (^iportimity  to  have  an  ob¬ 
server  present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  (ii)  and  (iii)  in 
this  subparagraph,  certify  to  the  Admin¬ 
istrator  whether  the  increment  has  been 
met. 

(6)  Except  as  provided  in  subpara¬ 
graph  (16)  of  this  paragraph,  the 
owner  or  operator  of  any  primary  alumi¬ 


num  reduction  plant  subject  to  the  fol¬ 
lowing  emission  limiting  regulation  in 
the  Washington  implementation  plan 
shall  comply  with  the  compliance  sched¬ 
ule  in  subparagraph  (7)  of  this  para¬ 
graph:  Washington  administrative  code 
18-52-030(2)  (appendix  E  of  the  Wash¬ 
ington  implementation  plan) . 

(7)  Compliance  schedule  for  primary 
aluminum  reduction  plants. 

(i)  September  3,  1973.  Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  January  14,  1974.  Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  December  9.  1974.  Complete  on¬ 
site  construction  or  installation  of  emis¬ 
sion  control  equipment  or  process 
modification. 

(iv)  January  1,  1975.  Achieve  compli¬ 
ance  with  the  applicable  regulations, 
and  certify  such  compliance  to  the 
Administrator. 

(V)  If  a  performance  test  is  neces¬ 
sary  for  a  determination  as  to  whether 
compliance  has  been  achieved,  such  a 
test  must  be  completed  by  January  1, 
1975.  Ten  days  prior  to  such  a  test,  no¬ 
tice  must  be  given  to  the  Administrator 
to  afford  him  the  opportunity  to  have  an 
observer  present, 

(vi)  Five  days  after  the  deadline  for 
completing  increments  (ii)  and  (iii)  in 
this  subparagraph,  certify  to  the  Admin¬ 
istrator  whether  the  increment  has  been 
met. 

(8)  Exc^t  as  provided  in  subpara¬ 
graphs  (10),  (12),  and  (16)  of  this  para¬ 
graph,  the  owner  or  t^jerator  of  any  sta¬ 
tionary  source  subject  to  the  following 
emission  limitmg  regulations  in  the 
Washington  implementation  plan  shall 
comply  with  the  compliance  schedule  in 
subparagraph  (9)  of  this  paragraph: 
Washington  administrative  code  18-04- 
040(6) (b);  18-04-050(2);  18-04-060(2) 
(app>endix  E  of  the  Washington  imple¬ 
mentation  plan). 

(9)  Compliance  schedule  for  all  com¬ 
bustion  and  incineration  sources,  general 
process  somces,  and  sources  of  sulfur 
oxide  emissions. 

(i)  September  28. 1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  November  16, 1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  February  28, 1975. — Complete  on¬ 
site  construction  or  installation  of  emis¬ 
sion  control  equipment  or  pr(x;ess  modifi¬ 
cation. 

(iv)  June  30.  1975. — Achieve  compli¬ 
ance  with  the  applicable  regulations,  and 
certify  such  compliance  to  the  Admin¬ 
istrator. 
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(V)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  Jime  30,  1975.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportimity  to  have  an  observer 
present. 

(Vi)  Five  days  after  the  deadline  for 
completing  increments  subdivisions  (U) 
and  (iii)  in  this  subparagraph,  certify 
to  the  Administrator  whether  the  incre¬ 
ment  has  been  met. 

(10)  Except  as  provided  in  subpara¬ 
graph  (16)  of  this  paragraph  the  owner 
or  operator  of  any  stationary  source  in 
the  Puget  Sound  Air  Quality '  CTontrol 
Region  subject  to  the  following  emission 
limiting  regulation  in  the  Washington 
implementation  plan  shall  comply  with 
the  compliance  schedule  in  subparagraph 

(11)  of  this  paragraph;  Washington  ad¬ 
ministrative  code  18-04-040(6)  (b)  (ap¬ 
pendix  E  of  the  Washington  implemen¬ 
tation  plan) . 

(11)  Compliance  schedule  for  sources 
of  sulfiu-  o}dde  emissions  in  the  Puget 
Sound  Air  Quality  Control  Region. 

(i)  October  1,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minlmiun  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  January  1.  1974. — ^Negotiate  and 
sign  all  necessary  contracts  for  «nissi<m 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  December  2.  1974. — Complete  on¬ 
site  construction  or  Installation  of 
emission  control  equipment  or  process 
modification. 

(iv)  January  31,  1975. — Achieve  cwn- 
pliance  with  the  applicable  regulations, 
and  certify  such  compliance  to  the  Ad¬ 
ministrator. 

(v)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  January  31.  1975. 
Ten  days  prior  to  such  a  test,  notice  must 
be  given  to  the  Administrator  to  afford 
him  the  opi>ortxmity  to  have  an  observer 
present, 

(Vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 

(ii)  and  (iii)  in  this  subparagraph  cer¬ 
tify  to  the  Administrator  whether  the  in¬ 
crement  has  been  met. 

(12)  Except  as  provided  in  subpara¬ 
graph  (16)  of  this  paragraph,  the  owner 
or  operator  of  any  stationary  source  in 
the  Puget  Sound  Air  Quality  Control 
Region  subject  to  the  following  emission 
limiting  regulations  in  the  Washington 
Implementation  Plan  shall  comply  with 
the  compliance  schedule  in  subpara¬ 
graph  (13)  of  this  paragraph:  Washing¬ 
ton  administrative  code  18-04-050  (2) ; 
18-04-060  (2). 

(13)  Compliance  schedule  for  combus¬ 
tion  and  incineration  sources,  and  gen¬ 
eral  process  sources  in  the  Puget  Sound 
Air  Quality  Control  Region. 

(i)  September  17,  1973. — Submit  to  the 
Administrator  a  final  control  plan,  which 


describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  November  5,  1973. — Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  December  1,  1973. — Complete  on¬ 
site  construction  or  installation  of  emis¬ 
sion  control  equipment  or  process  mod¬ 
ification. 

(iv)  December  31, 1973. — Achieve  com¬ 
pliance  with  the  applicable  regulations, 
and  certify  such  compliance  to  the  Ad¬ 
ministrator. 

(v)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  E>ecember  31, 1973. 
Ten  days  prior  to  such  a  test,  notice  must 
be  given  to  the  Administrator  to  afford 
him  the  opportimity  to  have  an  observer 
present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii)  and  (iii)  in  this  subparagraph,  cer¬ 
tify  to  the  Administrator  whether  the 
increment  has  been  met. 

(14)  Except  as  provided  in  subpara¬ 
graph  (16)  of  this  paragraph,  the  owner 
or  operator  of  any  petroleum  refinery 
subject  to  the  following  emission  limit¬ 
ing  regulation  in  the  Washington  imple¬ 
mentation  plan  shall  comply  with  the 
compliance  schedule  in  subparagraph 

(15)  of  Uiis  paragraph:  Northwest  Air 
Pollution  Authority,  Regulation  n,  sec¬ 
tion  2.12,  Paragraph  A(l)  and/or  section 
2.12,  Paragrt^ih  E,  where  applicable  (ap- 
p>en^x  B  of  the  Washington  implemen¬ 
tation  plan) . 

(15)  Compliance  schedule  for  petro¬ 
leum  refineries. 

(i)  September  3.  1973.  Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(ii)  November  3,  1973.  Negotiate  and 
sign  all  necessary  contracts  for  emission 
control  systems  or  process  modifications, 
or  issue  orders  for  the  purchase  of  com¬ 
ponent  parts  to  accomplish  emission  con¬ 
trol  or  process  modification. 

(iii)  May  1,  1974.  Complete  on-site 
construction  or  installation  of  emission 
control  equipment  or  process  modifica¬ 
tion. 

(iv)  July  1,  1974.  Achieve  compliance 
with  the  applicable  regulations,  and  cer¬ 
tify  such  compliance  to  the  Adminis¬ 
trator. 

(v)  If  a  performance  test  is  necessary 
for  a  determination  as  to  whether  com¬ 
pliance  has  been  achieved,  such  a  test 
must  be  completed  by  July  1,  1974.  Ten 
days  prior  to  such  a  test,  notice  must  be 
given  to  the  Administrator  to  afford  him 
the  opportunity  to  have  an  observer 
present. 

(vi)  Five  days  after  the  deadline  for 
completing  increments  in  subdivisions 
(ii)  and  (iii)  in  this  subparagraph,  cer¬ 


tify  to  the  Administrator  whether  the 
increment  has  been  met. 

(16)  Subparagraphs  (1)  through  (15) 
of  this  paragraph  shall  not  apply: 

(1)  To  a  source  which  is  presently  in 
compliance  with  applicable  regulations 
and  which  has  certified  such  compliance 
to  the  Administrator  by  September  15, 
1973.  The  Administrator  may  request 
whatever  supporting  information  he  con¬ 
siders  necessary  for  proper  certification. 

(ii)  To  a  source  for  which  a  compliance 
schedule  is  adopted  by  the  State  and  ap¬ 
proved  by  the  Administrator. 

(iii)  To  a  source  whose  owner  or  op¬ 
erator  submits  to  the  Administrator,  by 
September  15,  1973,  a  proposed  alterna¬ 
tive  schedule.  No  such  sch^ule  may  pro¬ 
vide  for  compliance  after  the  final  com¬ 
pliance  date  in  the  applicable  emission 
regulation.  If  promulgated  by  the  Admin¬ 
istrator,  such  schedule  shall  satisfy  the 
requirements  of  this  paragraph  for  the 
affected  source. 

(17)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  pro¬ 
mulgating  a  separate  schedule  for  any 
source  to  which  the  application  of  the 
compliance  schedules  in  subparagraphs 

(2),  (3),  (5),  (7),  (9).  (11),  (13),  and 
(15)  of  tills  paragraph  fails  to  satisfy  the 
requirements  of  §  51.15  (b)  and  (c)  of 
this  chapter. 

Subpart  XX — West  Virginia 

17.  Section  52.2524  is  amended  by  add¬ 
ing  a  new  paragraph  (b)  as  follows: 

§  52.2524  Compliance  schedules. 

#  •  •  «  • 

(b)  Federal  compliance  schedules. — 
(1)  The  owner  or  operator  of  any  fuel- 
burning  facility  of  more  than  250  million 
Btu  per  hour  heat  input  subject  to  the 
requirements  of  West  Virginia  Adminis¬ 
trative  Regrulations,  Chapter  16-20,  Series 
X  (hereinafter  regulation  X) ,  section  3.01 
or  section  3.03,  shall  notify  the  Admin¬ 
istrator,  no  later  than  September  15, 
1973,  of  his  Intent  to  elect  one  of  the 
following  options:  (i)  Utilize  low-sulfur 
fuel  in  accordance  with  the  recom¬ 
mendation  set  forth  in  regulation  X,  sec¬ 
tion  9.02,  to  meet  both  the  June  30,  1975, 
and  June  30,  1978,  requirements  of  said 
regulation:  (ii)  utilize  low-sulfur  fuel 
in  accordance  with  the  recommendation 
set  forth  in  regulation  X.  section  9.02,  to 
meet  the  June  30,  1975,  requir«nents  of 
said  regulation  and  utilize  stack  gas  de¬ 
sulfurization  to  meet  the  June  30,  1978, 
requirements  of  said  regulation;  (iii) 
utilize  stack  gas  desulfurization  to  meet 
both  the  June  30, 1975,  and  June  30. 1978, 
requirements  of  said  regulation:  or  (iv) 
utilize  stack  gas  desulfurization  to  meet 
the  June  30,  1975,  requirements  of  said 
regulation  and  utilize  a  combination  of 
stack  gas  desulfurization  and  low-sulfur 
fuel  to  meet  the  June  30,  1978,  require¬ 
ments  of  said  regulation. 

(2)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  who  elects  option  (i)  of 
subparagraph  (1)  of  this  paragraph  shall 
be  subject  to  compliance  schedule  A.  sub¬ 
divisions  (i)  through  (xii),  in  subpara¬ 
graph  (7)  of  this  paragraph. 

(3)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  who  elects  option  (ii)  of 
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subparagraph  ( 1 )  of  this  paragraph 
shall  be  subject  to  compliance  schedule 

A,  increments  (i)  through  (vi),  in  sub- 
paragraph  (7)  of  this  paragraidi  ar^ 
compliance  schedule  B,  increments  in 
subdivisicms  (v)  through  (ix),  in  sub- 
paragraph  (8)  of  this  paragraph. 

(4)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  who  elects  option  (iii)  of 
subparagraph  ( 1 )  of  this  paragraph 
shall  be  subject  to  compliance  schedule 

B,  increments  in  subdivisions  (i)  through 

(ix),  in  subparagraph  (8)  of  this  para- 
grai^. 

(5)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  who  elects  option  (iv)  of 
subparagraph  ( 1 )  of  this  paragraph 
shall  be  subject  to  compliance  schedule 
B,  increments  in  subdivisions  (i)  through 

(iv),  in  subparagraph  (8)  of  this  para¬ 
graph  and  compliance  schedule  A,  incre¬ 
ments  in  subdivisions  (vii)  through  (xii), 
in  subparagraph  (7)  of  this  paragraph. 

(6)  Any  owner  or  operator  of  a  sta¬ 
tionary  source  subject  to  the  require¬ 
ments  of  regulation  X,  secticm  3.05,  shall 
be  subject  to  compliance  schedule  B,  in¬ 
crements  in  subdivisions  (i)  through 

(iv),  in  subparagraph  (8)  of  this  para¬ 
graph. 

(7)  Compliance  schedule  A: 

(i)  September  15,  1973. — Submit  to 
the  Administrator  a  projectiwi  of  the 
types  and  amoimt  of  fuel  to  be  burned 
on  and  after  June  30,  1975,  as  well  as  a 
statement  as  to  whether  boiler  modifica¬ 
tions  will  be  required.  If  so,  final  plans 
must  be  submitt^  for  such  modification. 

(ii)  November  30,  1973. — Sign  am- 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements  on  and  after  June  30, 
1975. 

(iii)  January  15,  1974. — Let  contracts 
for  necessary  boiler  modifications,  if 
applicable. 

(iv)  May  15,  1974. — Initiate  onsite 
modifications,  if  applicable. 

(v)  February  28,  1975. — Complete  on¬ 
site  modificati(His,  if  applicable. 

(vi)  June  30,  1975. — Final  compliance 
with  the  requirements  of  regulation  X, 
section  3.01(a)  or  secticai  3.03(a). 

(vii)  August  31,  1975. — Submit  to  the 
Administrator  a  projection  of  the  types 
and  amoimt  of  fuel  to  be  burned  on  and 
after  June  30,  1978,  as  well  as  a  state¬ 
ment  as  to  whether  boiler  modificaticms 
will  be  required.  If  so,  final  plans  must  be 
submitted  for  such  modification. 

(viii)  October  31,  1975. — Sign  con¬ 
tracts  with  fuel  suppliers  for  projected 
fuel  requirements  on  and  after  June  30, 
1978. 

(ix)  December  31,  1975. — ^Let  con¬ 
tracts  for  necessary  boiler  modificatiims, 
if  applicable. 

(x)  April  30,  1976. — Initiate  onsite 
modifications,  if  applicable. 

(xi)  April  30,  1977. — Ctxnplete  onsite 
modifications,  if  apiAicable. 

(xii)  June  30, 1978. — ^Pinal  compliance 
with  the  requirements  of  regulation  X, 
sectiixi  3.01(b)  or  section  3.03(b). 

(8)  Compliance  schedule  B: 

(i)  October  15,  1973. — ^Let  necessary 
contracts  for  construction. 


(ii)  February  28, 1974. — Initiate  onsite 
construction. 

(iii)  February  28, 1975. — Cmnplete  on¬ 
site  construction. 

(Iv)  June  30,  1975. — ^Final  compliance 
with  the  requirements  of  regulation  X, 
section  3.01(a),  section  3.03(a),  or  sec¬ 
tion  3.05. 

(v)  October  30,  1975. — Submit  to  the 
Administrator  a  final  control  plan,  which 
describes  at  a  minimum  the  steps  which 
will  be  taken  by  the  source  to  achieve 
compliance  with  the  applicable  regula¬ 
tions. 

(vi)  February  28,  1976. — ^Let  necessary 
contracts  for  construction. 

(vii)  August  31,  1976. — Initiate  onsite 
construction. 

(viii)  December  31,  1977. — Complete 
onsite  construction. 

(ix)  June  30,  1978. — Final  compliance 
with  the  requirements  of  regulation  X, 
secticHi  3.01(b),  or  section  3.03(b). 

(9)  Any  owner  or  operator  subject  to 
compliance  schedule  A  or  compliance 
sch^ule  B  shall  certify  to  the  Adminis¬ 
trator,  within  5  days  after  the  deadline 
for  each  increment  of  progress,  whether 
or  not  the  required  increment  of  progress 
has  been  met. 

(10)  (i)  The  requirements  of  subpara¬ 
graphs  (1)  through  (11)  of  this  para¬ 
graph  shall  not  apply  to  any  source 
which  is  presently  in  compliance  with 
the  requirements  of  regulation  X,  sec¬ 
tion  3.01,  section  3.03,  or  section  3.05  and 
which  has  certified  such  compliance  to 
the  Administrator  by  September  15, 1973. 
The  Administrator  may  request  what¬ 
ever  supporting  information  he  considers 
necessary  for  proper  certification. 

(11)  Any  compliance  schedule  adopted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  require¬ 
ments  of  this  paragraph  for  the  affected 
source. 

(iii)  Any  owner  or  operator  subject  to 
compliance  schedule  A  or  compliance 
schedule  B  may  submit  to  the  Admin¬ 
istrator,  no  later  than  September  15, 
1973,  a  proposed  alternative  compliance 
schedule.  No  such  compliance  schedule 
may  provide  for  final  compliance  after 
June  30,  1975,  or  June  30,  1978,  which¬ 
ever  is  applicable.  If  promulgated  by  the 
Administrator,  such  schedule  shall  sat¬ 
isfy  the  requirements  of  this  paragraph 
for  the  affected  source. 

(11)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  pro¬ 
mulgating  a  separate  schedule  for  any 
source  to  which  the  application  of  com¬ 
pliance  schedule  A  or  compliance  sched¬ 
ule  B  of  this  paragraph  fails  to  satisfy 
the  requirements  of  S  51.15  (b)  and  (c) 
of  this  chapter. 

Subpart  YY — ^Wisconsin 

18.  Section  52.2578  is  amended  by 
adding  a  new  paragn^h  (b),  as  follows: 

§  52.2578  Compliance  srhedulea. 

•  •  •  •  • 

(b)  Federal  compliance  schedules. — 
(1)  Except  as  provided  in  subparagraph 


(3)  of  this  paragraph,  the  owner  or 
operator  of  any  stationary  source  sub¬ 
ject  to  the  following  emission  limiting 
regulation  in  the  Wisconsin  implemen¬ 
tation  plan  shall  comply  with  the  com¬ 
pliance  schedule  in  subparagraph  (2)  of 
this  paragraph;  Wisconsin  Air  Pollution 
Control  Regulation  NR  154.13. 

(2)  Compliance  schedule. — Any  owner 
or  operator  of  a  source  subject  to  Wis¬ 
consin  Air  Pollution  Control  Rule  NR 
154.13  shall  take  the  following  actions 
with  respect  to  the  source  no  later  than 
the  following  dates  as  specified. 

(i)  September  1,  1973. — Advertise  for 
bids  for  purchase  and  construction  of 
equipment  or  purchase  of  requisite  ma¬ 
terial  for  process  modification  sufficient 
to  control  hydrocarbon  emissions  from 
the  source. 

(ii)  November  1,  1973. — Award  con¬ 
tracts  for  emission  control  systems  or 
process  modification,  or  issue  orders  for 
the  purchase  of  component  parts  to  ac¬ 
complish  emission  control  or  process 
modification. 

(iii)  April  1, 1974. — Initiate  onsite  con¬ 
struction  or  installation  of  emission  con¬ 
trol  or  process  modification. 

(iv) .  November  1,  1974. — Complete  on¬ 
site  construction  or  installation  of  emis¬ 
sion-control  system  or  process  modifica¬ 
tion. 

(v)  January  1,  1975. — Achieve  final 
compliance  with  Wisconsin  Air  Pollution 
Control  Rule  NR  154.13. 

(vl)  Five  days  after  the  deadline  for 
completing  each  milestone  in  this  sub- 
paragraph,  certify  to  the  Administrator 
whether  the  milestone  has  been  met. 

(3)  (i)  Subparagraphs  (1)  and  (2)  of 
this  paragraph  shall  not  apply  to  a  source 
which  is  presently  in  compliance  with 
applicable  regulations  and  which  has 
certified  such  compliance  to  the  Admin¬ 
istrator  by  September  16,  1973.  The  Ad¬ 
ministrator  may  request  whatever  sup¬ 
porting  information  he  considers  neces¬ 
sary  for  proper  certification. 

(ii)  Any  compliance  schedule  adopted 
by  the  State  and  approved  by  the  Ad¬ 
ministrator  shall  satisfy  the  require¬ 
ments  of  this  paragraph  for  the  affected 
source. 

(iii)  Any  owner  or  operator  subject  to 
the  compliance  schedule  in  subpara¬ 
graph  (2)  of  this  paragraph  may  submit 
to  the  Administrator  no  later  than  Sep¬ 
tember  15,  1973,  a  proposed  alternative 
compliance  schedule.  No  such  ccmipli- 
ance  schedule  may  provide  for  final 
compliance  after  January  1,  1975.  If 
promulgated  by  the  Administrator,  such 
schedule  shall  satisfy  the  requirements 
of  this  paragraph  for  the  affected  source. 

(4)  Nothing  in  this  paragraph  shall 
preclude  the  Administrator  from  pro¬ 
mulgating  a  separate  schedule  for  any 
source  to  which  the  application  of  the 
compliance  schedule  In  subparagraph 
(2)  of  this  paragraph  fails  to  satisfy  the 
requirements  of  §  51.15  (b)  and  (c)  of 
this  chapter. 
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ENVIRONMENTAL  PROTECTION 
AGENCY 

STATE  COMPLIANCE  SCHEDULES 
Notice  of  Public  Hearing 

Section  110(c)  of  the  CHean  Air  Act,  as 
amended  (42  U.S.C.  1857c-5),  directs  the 
Administrator  of  the  Environmental 
Protection  Agency  to  publish  proposed 
regulations  setting  forth  an  implementa¬ 
tion  plan,  or  portion  thereof,  for  a  State 
if  the  State  fails  to  submit  a  portion 
within  the  time  prescribed,  or  if  a  por¬ 
tion  is  determined  by  the  Administrator 
not  to  be  in  accordance  with  the  require¬ 
ments  of  section  110  of  the  act.  In  order 
to  satisfy  the  requirements  of  section 
110(a)  (2)  (B)  of  the  act.  States  were  di¬ 
rected  by  40  CPR  51.15(a)  (2)  to  submit 
certain  compliance  schedules  by  Febru¬ 
ary  15,  1973,  as  a  portion  of  their  im¬ 
plementation  plans.  States  failed  to  sub¬ 
mit  all  of  the  schedules  required  by  that 
date,  and  submitted  schedules  not  in  ac¬ 
cordance  with  the  requirements  of  sec¬ 
tion  110  of  the  act.  The  Administrator 
has  therefore  disapproved  the  deficient 
plans  and  specific  schedules  involved  and 
has  proposed  schedules  as  required.  These 
disapprovals  and  proposed  schedules  are 
published  in  this  issue  of  the  Federal 
Register  starting  at  pages  16144,  and 
16171,  respectively. 

The  public  is  encouraged  to  participate 
in  this  rulemaking  by  submitting  com¬ 
ments  in  accordance  with  the  conditions 
specified  in  the  notice  of  proposed  rule- 
making  in  this  issue  of  the  Federal  Reg¬ 
ister  at  page  16171.  In  addition,  public 
hearings  will  be  held  on  the  proposed 
schedules  in  order  to  provide  the  general 
public  a  greater  opportunity  to  comment. 
Accordingly,  notice  of  public  hearings 
concerning  the  proposed  schedules  is 
given  as  indicated  below. 

A  compliance  schedule  consists  of  in¬ 
termediate  and  final  dates  by  which  ac¬ 
tions  are  to  be  taken  by  an  air  pollution 
source  toward  meeting  applicable  State 
emission  limiting  regulations.  Generally, 
the  proposed  compliance  schedules  are 
designed  to  apply  to  air  pollution  sources 
by  category.  In  the  cases  of  Rhode  Is¬ 
land  and  New  Hampshire,  however,  the 
proposed  schedules  are  designed  for 
specific  sources.  All  proposed  schedules 
are  designed  to  require  compliance  with 
ETPA-approved  State  emission  limiting 
regulations  in  a  time  and  manner  that 
satisfy  the  requirements  of  40  CFR  51.15. 

A  presiding  officer  has  been  or  will 
soon  be  designated  for  each  hearing.  He 
will  have  the  responsibility  for  maintain¬ 
ing  order;  excluding  irrelevant  or  repeti¬ 
tious  material;  scheduling  presentations; 
and,  to  the  extent  possible,  notifying  par¬ 
ticipants  of  the  time  at  which  they  may 
appear.  The  hearing  will  be  conducted 
informally.  Technical  rules  of  evidence 
will  not  apply. 

Interested  persons  wishing  to  make  a 
statement  at  the  hearing  will  be  af¬ 
forded  the  opportunity  to  do  so.  The  time 
for  making  a  statement  will  be  limited. 
Such  persons  are  requested  to  file  a  no¬ 
tice  of  their  intention  to  make  a  state¬ 
ment  no  later  than  15  days  prior  to  the 


hearing,  and  not  later  than  10  days  prior 
to  the  hearing,  if  practicable,  to  submit 
five  copies  of  the  proposed  statement  to 
the  Ai^nistrator  of  the  Environmental 
Protection  Agency,  attention:  Presiding 
Officer  (address  as  indicated  in  the  ap¬ 
propriate  notice) .  All  other  inquiries  and 
comments  prior  to  and  after  the  hearing 
should  be  addressed  to  the  same. 

Notice  of  the  following  hearings  on 
prop>osed  compliance  schedules  is  hereby 
given: 

Alaska 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Alaska  will  be 
held  on  Thursday,  July  19,  1973,  at  7:30 
p.m.,  in  room  117  of  the  Federal  Building, 
709  West  Ninth  Street,  Juneau,  Alaska. 
The  Presiding  Officer  will  be  designated 
by  the  Regional  Administrator  at  a  later 
date.  All  correspKindence  concerning  the 
hearing  should  be  addressed  to  the  Ad¬ 
ministrator  of  the  Environmental  Pro¬ 
tection  Agency,  attention:  Presiding 
Officer,  Hearing  on  Compliance  Sched¬ 
ules  for  the  State  of  Alaska,  1200  Sixth 
Avenue,  Seattle,  Wash.  98101. 

Colorado 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Colorado  will 
be  held  on  Wednesday,  July  18,  1973,  at 
9:30  a.m.,  at  the  U.S.  Post  Office  Build¬ 
ing,  19th  and  Stout  Streets,  room  269, 
Denver,  Colo.  Mr.  Leonard  W.  D.  Camp¬ 
bell  is  hereby  designated  Presiding  Of¬ 
ficer  for  the  hearing.  All  correspond¬ 
ence  concerning  the  hearing  should  be 
addressed  to  the  Administrator  of  the 
Environmental  Protection  Agency,  atten¬ 
tion  :  Presiding  Officer,  Hearing  on  Com¬ 
pliance  Schedules  for  the  State  of  Colo¬ 
rado,  916  Lincoln  Towers,  1860  Lincoln 
Street,  Denver,  Colo.  80203. 

District  of  Columbia 

A  hearing  on  proposed  compliance 
schedules  for  the  District  of  Columbia 
will  be  held  on  Thursday,  July  19,  1973, 
at  9:30  a.m.  in  the  Departmental  Audi¬ 
torium  on  Constitution  Avenue  between 
12th  and  14th  Streets.  William  J.  Riley 
is  hereby  designated  Presiding  Officer 
for  the  hearing.  All  correspondence  con¬ 
cerning  the  hearing  should  be  addressed 
to  the  Administrator  of  the  Environ¬ 
mental  Protection  Agency,  attention : 
Presiding  Officer,  Hearing  on  Compli¬ 
ance  Schedules  for  the  District  of  Co¬ 
lumbia,  Curtis  Building,  Sixth  and  Wal¬ 
nut  Streets,  Philadelphia,  Pa.  19106. 

Florida 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Florida  will  be 
held  oh  Tuesday,  July  24,  1973,  at  10  a.m. 
in  the  Kahler  Plaza  Inn,  151  East  Wash¬ 
ington  Street,  Orlando,  Fla.  32801.  Mr. 
Paul  J.  Traina  is  hereby  designated  Pre¬ 
siding  Officer  for  the  hearing.  All  cor¬ 
respondence  concerning  the  hearing 
should  be  addressed  to  the  Administra¬ 
tor  of  the  Environmental  Protection 
Agency,  attention:  Presiding  Officer, 
Hearing  on  Compliance  Schedules  for 
the  State  of  Florida,  1421  Peachtree 
Street  NE.,  Atlanta,  Ga.  30309. 


Idaho 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Idaho  will  be 
held  on  Monday,  July  16,  1973,  at  1  p.m. 
in  the  meeting  room  of  the  Pish  and 
Game  Building,  600  South  Walnut  Street, 
Boise,  Idaho.  The  Presiding  Officer  will 
be  designated  by  the  Regional  Adminis¬ 
trator  at  a  later  date.  All  correspondence 
concerning  the  hearing  should  be  ad¬ 
dressed  to  the  Administrator  of  the  En¬ 
vironmental  Protection  Agency,  atten¬ 
tion  :  Presiding  Officer,  Hearing  on 
Compliance  Schedules  for  the  State  of 
Idaho,  1200  Sixth  Avenue,  Seattle,  Wash. 
98101. 

Illinois 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Illinois  will  be 
held  on  Wednesday,  July  18,  1973,  at 
1:30  p.m.  in  the  Holiday  Inn — East.  3100 
South  31st  Street,  Springfield.  HI.  Mr. 
David  A.  Kee  is  hereby  designated  Pre¬ 
siding  Officer  for  that  hearing.  A  second 
hearing  on  propnised  schedules  for  Illinois 
will  be  held  on  Thursday,  July  26,  1973, 
at  9:30  a.m.  in  the  Sheraton-Chicago, 
San  Juan — Kingston  Room,  505  North 
Michigan,  Chicago.  HI.  Mr.  James  O. 
McDonald  is  hereby  designated  Presiding 
Officer  for  that  hearing.  All  correspond¬ 
ence  concerning  the  hearings  should  be 
addressed  to  the  Administrator  of  the 
Environmental  Protection  Agency,  at¬ 
tention:  Presiding  Officer  (If  one  is 
appropriate,  specify  that  officer  by 
name).  Hearing  on  Compliance  Sched¬ 
ules  for  the  State  of  Ulinois,  1  North 
Wacker  Drive,  Chicago,  HI.  60606. 

Kentucky 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Kentucky  will 
be  held  on  Thursday,  July  26,  1973,  at 
10  a.m.  in  the  auditorium  of  the  Ken¬ 
tucky  State  Department  of  Health,  275 
East  Main  Street,  Frankfort,  Ky.  40601. 
Mr.  Paul  J.  Traina  is  hereby  designated 
Presiding  Officer  for  the  hearing.  All 
correspondence  concerning  the  hearing 
should  be  addressed  to  the  Administrator 
of  the  Environmental  Protection  Agency, 
attention:  Presiding  Officer,  Hearing  on 
Compliance  Schedules  for  the  State  of 
Kentucky,  1421  Peachtree  Street,  NE., 
Atlanta,  Ga.  30309. 

Maryland 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Maryland  will 
be  held  on  Wednesday,  July  18.  1973,  at 
10  a.m.  in  Courtroom  No.  1,  at  the  U.S. 
Courthouse,  Post  Office  Building,  111 
North  Calvert  Street,  Baltimore,  Md. 
Mr.  William  J.  Riley  is  hereby  designated 
Presiding  Officer  for  the  hearing.  All 
correspondence  concerning  the  hearing 
should  be  addressed  to  the  Administrator 
of  the  Environmental  Protection  Agency, 
attention:  Presiding  Officer,  Hearing  on 
Compliance  Schedules  for  the  State  of 
Maryland,  Chirtis  Building,  Sixth  and 
Walnut  Streets,  Philadelphia,  Pa.  19106. 

Michigan 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Michigan  will 
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be  held  on  Friday,  July  20,  1973,  at  1:30 
p.m..  In  the  Holiday  Inn-East,  3121  East 
Grand  River  Road,  Lansing,  Mich. 
Mr.  Gabriel  N,  Steinberg  is  hereby  desig¬ 
nated  presiding  oflScer  for  the  hearing. 
All  correspondence  concerning  the  hear¬ 
ing  should  be  addressed  to  the  Adminis¬ 
trator  of  the  Environmental  Protection 
Agency,  attention;  Presiding  Officer, 
Hearing  on  Compliance  Schedules  for 
the  State  of  Michigan,  1  North  Wacker 
Drive,  Chicago,  Ill.  60606. 

New  York 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  New  York  will 
be  held  on  Thursday,  July  19,  1973,  at 
10a.m.,  in  room  914  of  the  Federal  Build¬ 
ing,  111  West  Hiu-on  Street,  Buffalo,  N.Y. 
14202.  Mr.  Gus  Bennett  is  hereby  desig¬ 
nated  presiding  officer  for  the  hearing. 
All  correspondence  concerning  the  hear¬ 
ing  should  be  addressed  to  the  Adminis¬ 
trator  of  the  Environmental  Protection 
Agency,  attention:  Presiding  Officer, 
Hearing  on  Compliance  Schedules  for 
the  State  of  New  York,  26  Federal  Plaza, 
New  York,  N.Y.  10007. 

Oregon 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Oregon  will  be 
held  on  Tuesday,  July  17,  1973,  at  7:30 
p.m.  in  room  690  of  the  U.S.  Forest 
Service  Building,  319  Southwest  Pine 
Street,  Portland,  Oreg.  The  Presiding 
Officer  will  be  designated  by  the  Regional 
Administrator  at  a  later  date.  All  cor¬ 
respondence  concerning  the  hearing 
should  be  addressed  to  the  Administrator 
of  the  Environmental  Protection  Agency, 
attention:  Presiding  Officer,  Hearing  on 
Compliance  Schedules  for  the  State  of 
Oregon,  1200  Sixth  Avenue,  Seattle, 
Wash.  98101. 

Rhode  Island 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Rhode  Island 
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will  be  held  on  Tuesday,  July  17, 1973,  at 
10  a.m.  in  the  auditorium  of  the  Rhode 
Island,  Department  of  Health.  Provi¬ 
dence,  R.I.  Ms.  Sunny  Dupree  is  hereby 
designated  Presiding  Officer  for  the  hear¬ 
ing.  All  correspondence  concerning  the 
hearing  should  be  addressed  to  the  Ad¬ 
ministrator  of  the  Environmental  Pro¬ 
tection  Agency,  attention:  Presiding 
Officer,  Hearing  on  Compliance  Sched¬ 
ules  for  the  State  of  Rhode  Island,  JFK 
Federal  Building,  Boston,  Mass.  02203. 

South  Carolina 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  South  Carolina 
will  be  held  on  Tuesday,  July  17, 1973,  at 
10  ajn.  in  the  Sheraton  Columbia  Inn, 
630  Assembly  Street,  Columbia,  S.C. 
29210.  Mr.  Paul  J.  Traina  is  hereby  des¬ 
ignated  presiding  officer  for  the  hear¬ 
ing.  All  correspondence  concerning  the 
hearing  should  be  addressed  to  the  Ad¬ 
ministrator  of  the  Environmental  Protec¬ 
tion  Agency,  attention:  Presiding  Officer, 
Hearing  on  Compliance  Schedules  for  the 
State  of  South  Carolina,  1421  Peachtree 
Street  NE.,  Atlanta,  Ga.  30309. 

Tennessee 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Tennessee  will 
be  held  on  Thursday,  July  19,  1973,  at  10 
a.m.  in  the  Sheraton  Inn.  Executive  Park, 
1-40  Cedar  Bluff  exit,  Knoxville,  Tenn. 
Mr.  Paul  J.  Traina  is  hereby  designated 
presiding  officer  for  the  hearing.  All  cor¬ 
respondence  concerning  the  hearing 
should  be  addressed  to  the  Administrator 
of  the  Environmental  Protection  Agency, 
attention:  Presiding  Officer.  Hearing  on 
Compliance  Schedules  for  the  State  of 
Tennessee,  1421  Peachtree  Street  NE., 
Atlanta,  Ga.  30309. 

Washington 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Washington 
will  be  held  on  Wednesday,  July  18, 1973, 


at  7:30  p.m.  in  the  Blakely  Room.  Coli¬ 
seum  Northcourt,  Seattle  Center,  Seattle, 
Wash.  The  Presiding  Officer  will  be  des¬ 
ignated  by  the  Regional  Administrator 
at  a  later  date.  All  correspondence  con¬ 
cerning  the  hearing  should  be  addressed 
to  the  Administrator  of  the  Environ¬ 
mental  protection  Agency,  attention; 
presiding  Officer,  Hearing  on  Compliance 
Schediiles  for  the  State  of  Washington, 
1200  Sixth  Avenue,  Seattle,  Wash.  98101. 

West  Virginia 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  West  Virginia 
will  be  held  on  Tuesday,  July  17,  1973,  at 
10  a.m.  at  the  Daniel  Boone  Hotel,  par¬ 
lors  A,  B,  and  C,  Washington  and  Capitol 
Streets,  Charlestown,  W,  Va.  25328.  Mr. 
William  J.  Riley  is  hereby  designated 
Presiding  Officer  for  the  hearing.  All  cor¬ 
respondence  concerning  the  hearing 
should  be  addressed  to  the  Administrator 
of  the  Environmental  Protection  Agency, 
attention;  Presiding  Officer,  Hearing  on 
Compliance  Schedules  for  the  State  of 
West  Virginia,  Curtis  Building,  Sixth  and 
Walnut  Streets,  Philadelphia,  Pa.  19106. 

Wisconsin 

A  hearing  on  proposed  compliance 
schedules  for  the  State  of  Wisconsin  will 
be  held  on  Thursday,  July  19,  1973,  at 
1:30  p.m.  in  Park  Motor  Inn,  22  South 
Carroll  Street,  Madison,  Wis.  Mr. 
Ronald  J.  Ganim  is  hereby  designated 
presiding  Officer  for  the  hearing.  All 
correspondence  concerning  the  hearing 
should  be  addressed  to  the  Administrator 
of  the  Environmental  Protection  Agency, 
attentkm:  Presiding  Officer,  Hearing  on 
Compliance  Schedules  for  the  State  of 
Wisconsin,  1  North  Wacker  Drive,  Chi¬ 
cago,  Ill.  60606. 

Dated:  June  12, 1973. 

Robert  W.  Fri, 
Acting  Administrator. 

[PR  Doc.73-11940  Filed  6-19-73;  8:45  am] 
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IW  l\l  lUW  .  WHAT  CHANGES  HAVE  BEEN 
MADE  »N  ;  CERTAIN  TITLES  OF  THE  CODE  OF 
FEDERAL  REGUUTIONS  without  reading 
the  Federal  Register  every  day?  If  so,*  you  *  ^ 
may  wish  to  subscribe  to  the ,  V List 
'CFR  Sections  Affected.” 


List  of  CFR  Sections  Affected  ^5  y,,, 

The  “List  of  CFR  Sections  Affected”  Is  designed  to  lead  users  of  the  Code 
of  Federal  Regulations  to  amendatory  actions  published  in  the  Federal 
Register,  and  is  Issued  monthly  in  cumulative  form.  Entries  indicate  the 
nature  of  the  changes. 

Also  available  on  a  subscription  basis  .  .  . 

The  Federal  Register  Subject  Index  ^3  y.ar 

Subject  Indexes  covering  the  contents  of  the  daily  Federal  Register  are 
issued  monthly,  quarterly,  and  annually.  Entries  are  carried  primarily 
under  the  names  of  the  Issuing  agencies,  with  the  most  significant  sub¬ 
jects  additionally  carried  in  appropriate  alphabetical  position. 


y._. 

A  finding  aid  i$  included  at  the  end  of  each  publication  which  lists  Federal  ^ 
Register  page  numbers  with  the  date  of  publication  in  the  Federal  Register.  ;’ 


Order  from:  Superintendent  of  Documents 
U.S.  Government  Printing  Office 
Washington,  D.C.  20402 

Note  to  FR  Subscribers:  FR  Subject  Indexes  and  the  “List  of  CFR  Sections 
Affected’*  will  continue  to  be  mailed  free  of  charge  to  regular  FR  subscribers. 
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